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MINUTES  OF  MEETING  OF  THE  COMMITTEE  ON  NEW  BUILDINGS  AND  ARRANGE- 
MENT 0?  GROUNDS,  Exchange  Club,  Boston,  Thursday,  March  7»  1907 ■ 


PRESENT:  Messrs.  Bowker,  Bowditch,  Dickinson  and  Butterfield. 

Mr.  Cooper  and  Mr.  Bailey,  Architects  of  Clark  Hall,  were 

also  present. 

VOTED :  That  the  final  contract  for  heating,  not  yet  executed, 
should  be  drawn  by  Mr.  Cooper,  examined  by  the  Pres- 
ident, and  forwarded  to  the  Committee  for  signature. 

VOTED:  That  any  minor  changes  to  be  made  hereafter  shall 
be  arranged  for  and  approved  in  the  same  manner. 

VOTED:  That  the  following  arrangement  be  made  with  respect 
to  furnishing  Clark  Hall: 

a.  That  the  furnishing  be  divided  into  three 
classes: 

1.  Permanent  furnishing. 

2.  Movable  furniture. 

3.  Apparatus. 

b.  That  a  schedule  of  the  first  class  be  made 

jointly  by  Dr.  Stone,  President  Butterfield 
and  the  architects,  the  schedule  of  the  se- 
cond and  third  classes  by  Dr.  Stone. 

c.  That  bids,  covering  respectively  the  three 
classes,  be  asked  for;  bids  for  the  first 
class  be  asked  for  by  the  architects,  and  for 
the  second  and  third  classes  by  Dr.  Stone  and 
President  Butterfield. 

VOTED:  That  sundry  matters  in  connection  with  further  work 
on  Clark  Hall  shall  be  left  to  the  discretion  of  the 
President. 


Meeting  of  Committee  on  New  Buildings 
and  Arrangement  of  Grounds, 
Boston,  June  6,  19 07. 


1.   It  was  voted  that  the  purchase  of  the  new  boiler 
for  the  heating  plant  be  left  to  the  Treasurer  and  the  chief 
engineer,  who  were  to  report  the  final  cost  to  the  Committee 
by  letter. 

2.   Prof,  laugh's  plans  for  a  tablet  in  Wilder  Hall 
were  approved. 

5.   It  was  voted  to  accept  the  suggestion  of  the 
Faculty  that  the  Dining  Hall  be  named  Draper  Hall  in  honor 
of  Mr.  James  Draper,  and  to  authorise  the  President  of  the 
College  to  have  placed  in  the  Hall  a  suitable  tablet  and  enlarged 
photograph  of  Mr.  Draper. 


MINUTES  OF  MEETING  OF  COMMITTEE  ON_B UILDINGS  AND  ARRAI' (     T  OF 
GROUNDS,  AT  THE  COLLEGE,  JULY  16,  1907. 


SENT:   Messrs.  Wheeler,  Bowker,  Dickinson,  Gerrett,  and  Butterfiel  , 

The  Committee  inspected  the  new  barn,  and 

VOTED:   That  the  Committee  accept  from  the  contractor  the 

oarn,  stables,  dairy  building,  and  silos,  it  being  un- 
derstood that  the  contractor  is  to  complete  unfin- 
ished minor  work  and  repairs  to  the  satisfaction  of 
the  architects  and  the  Treasurer. 

VOTED:  That  a  detailed  statement  of  construction  accounts 
of  the  above  buildingsbe  prepared  by  the  Treasurer 
and  submitted  to  the  Committee  at  a  later  date. 

VOTED:   That  Professor  Brooks  be  instructed  to  provide 

special  arrangements  for  the  drainage  of  the  water- 
closet  at  the  barn,  keeping  the  sewage  from  the 
ravine . 


VOTED :   To  authorise  the  painting  of  the  toilet  room,  the 
herdsman's  room  and  office,  and  the  passages 
to  the  silos  oy  day  labor. 

VOTED:   To  authorize  Prof.  Brooks  to  ootain  wire  screens 

for  the  stable  windows,  and  for  the  doors  and  wind- 
ows of  the  dairy  room. 

The  Committee  also  inspected  Clark  Hall,  and 

VOTED:   That  the  grading  be  left  to  the  architect,  in  con- 
sultation with  Prof.  Waugh. 

VOTED:   That  the  Committee  authorize  the  completion  and 
furnishing  of  Clark  Hall,  in  accordance  with  the 
tentative  plan  presented  by  the  architect  and  Dr. 
Stone,  with  the  understanding  that 
penditure  must  not  exceed  the 
priation  of  824,400.   So  much 
7  as  is  inconsistent  with  the 
scinded . 

VOTED:   ThatA  contractor's  oond  to  the  amount  of   I,  0.    oe 
continued  in  force,  the  college  to  assume  the  prem- 
ium from  July  1,  the  bond  to  oe  negotiated  oy  the 
Treasurer. 


Legislative  ap pro- 
of the  vote  of  March 
above  vote  was  re- 


Com.  on  B.  oc  A.  of  (J. 


July  16,  1907. 


VOTSD:   That  the  Treasurer  be  instructed  to      a  detailed 

statement  of  expenditures  for  Clark  Hall  to  submit  to 
the  Committee  prior  to  the  final  acceptance  of  the  build- 
ing. 

VOTED:   That  a  single  cess-pool  be  provided  for  the  drainage  of 
Clark  Hall. 


VOTSD:   That  Mr.  Rocheleau  be  continued  as  inspector  until  Sep- 
tember 1. 


MINUTES  OF  MEETING  OF  COM^iITTE^  ON  NEW  BUILD- 
INGS AND  ARRANGEMENT  OF  GROUNDS. 
!  : change  Cluo,  Boston,  Mass.,  Saturday,  Se^t.  21,  1907, 

PRESENT:   Messrs.  Wheeler,  Bowker,  Butt  erf ield;  also,  Dr.  Stone,  Treas- 
urer Kenney  and  Architect  Cooper. 

A  balance  of  $2831.75  was  reported  in  the  expense  of  cases  for 
plark  Hall.   It  was 

VOTED:   To  utilize  the  balance  in  part  as  follows: 


Additional  expense  of  grading,  $600. 

Additional  cost  of  hardware,  400. 

dement  walk  east  of  Clark  Hall,  100. 
Deficit  on  initial  appropriat  ion 

for  Clark  Hall  (approximately),  1200  . 

Total,  ....  82300. 

VOTED:  That  the  Chairman  of  the  Committee  be  authorized  to  make 


such  future  adjustments  among  the  various  items  of  the  Clark  Hall  ap- 
propriation as  may  seem  to  him  necessary,  provided  that  the  total  ex- 
penditure for  Clark  Hall  purposes  shall  not  exceed  the  Legislative  ap- 
propriation. 

Treasurer  Kenney  presented  the  statement  of  the  cost  of  construc- 
tion of  the  new  barn  and  dairy.   It-  was  placed  on  file. 

V.)TED:  That  Chairman  Wheeler  be  requested  to  take  up  with  Architect 
Burnett  the  matter  of  deficit  in  the  appropriation  for  the  Darn. 

VOTED:   To  recommend  to  the  Finance  Committee  that  they  authorize 


the  Treasurer  to  borrow  sufficient  money  at  the  bank  to  cover  the  de- 
ficit in  the  appropriation  for  the  barn  in  order  that  bills  due  may  oe 
f  paid. 


MEETING  OF  COMMITTEE  ON  NEW  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS, 
Exchange  Club,  Boston,  1.00  P.  I,{. ,  Friday,  Nov.  8,  1907* 

PRESENT:   Messrs.  v/heeler,  Dickinson,  Bowditch,  Gerrett,  and  Butt  erf  ield. 

The  purpose  of  the  meeting  was  for  general  discussion  of  the  needs 
of  the  College,  with  respect  to  row  buildings,  repairs  and  improvements. 

President  Butterfield  was  authorized  to  expend  $25.,  if  necessary, 
in  securing  an  option  on  the  land  selected  by  Capt.  Martin  for  a  rifle 
range . 

President  Butterfield  was  requested  to  ask  engineer  Wallace  for  a 
close  estimate  of  cost  of  additions  to  electric  lighting  plant. 

President  Butterfield  reported  that  the  management  of  the  Amherst 
and  Sunderland  Street  Railway  Co.  had  indicated  the  possibility  of  dis- 
continuing the  hauling  of  coal  over  their  line  to  the  College.  Mr.  Dick- 
inson was  requested  to  confer  with  Superintendent  Loomis  in  regard  to 
this  matter. 


MINUTES  of  COMMITTEE  on  IE''  BUILDINGS  tnci  .         ]  " 

of  GROUNDS. 
UNIVERSITY  CLUB,  BOSTON,  DECEMBER  17,  1907,  8.00  P.  M. 


PRESENT;  Messrs.  Wheeler,  Bowker,  Dickinson  and  Butterf ield. 

I 

President  Butterfield  presented  a  resolution  of  the  Finance  Com- 
mittee that  it  was  the  sense  of  that  Committee  that  the  Committee  on 
Buildings  and  Arrengement  of  Grounds  is  the  proper  Committee  to  con- 
sider repairs  to  buildings  and,  in  general,  the  care  and  improvement 
of  college  property. 

VOTED:   That  the  Committee  on  Buildings  and  Arrangement  of  Grounds 
approve  the  suggestion  and  are  willing  to  undertake  the  work  if  the 
istees  so  order. 

VOTED:   To  recommend  to  the  Trustees  that  the  request  from  the  Com- 
mittee on  Experiment  Department  that  the  legislature  be  asked  to  provide 
a  sum  of  $5,500.  for  repairs  and  minor  improvements  in  the  Station  ouild- 
ings  be  adopted,  the  amount  necessary  to  be  fixed  jy  the  Committee  on 
Buildings  and  Arrangement  of  Grounds  after  inspection. 

VOTED:   To  recommend  to  the  Trustees  that  the  legislature  be  asked 
to  appropriate  $1000.  for  the  purchase  and  fitting  up  oi  a  target  range 
for  the  College,  and  that  a  separate  bill  to  cover  this  item  be  present- 
ed to  the  Legislature  with  the  request  that  it  be  first  presented  to  the 
Committee  on  Military  Affairs. 

VOTED:  To  recommend  to  the  Trustees  that  that  deficit  in  the  con- 
struction of  the  barn  amounting  to  #3,690.10  oe  placed  in  the  legislat- 
ive budget  . 

VOTED:   To  recommend  to  the  Trustees  that  the  legislature  be  asked 
to  appropriate  a  sum  of  money  approximating  $6,000.  or  $7,000.  for  ad- 
ditional land  for  college  purposes,  a  portion  of  which  may  be  set  apart 
for  an  athletic  field,  the  particular  site,  and  a:  lount  of  appropriation, 
to  oe  determined  on  inspection. 

VOTED:  To  recommend  to  the  Trustees  that  the  legislature  be  asked 
to  appropriate  f>6,000.  for  necessary  addition  to  the  electric  light  plant 

VOTED:   To  recommend  to  the  Trustees  that  the  legislature  be  asked 
to  appropriate  a  sum  sufficient  to  throughly  remodel  tre  interior  of 
North  College,  the  amount  to  be  fixed  by  the  Committee  after  inspection. 


VOTED  :  To  recommend  to  the  Trustees  that  the  :       ure  be  a 

o  appropriate  the  sui  oj  $2500.  for  the  increase  ol  libra     elves 

md  other  minor  rep  drs  in  the  Library  Building,  and  the  installation  of 
ventilat  ;    'stem . 

VOTED:   to  recommend  to  the  Trustees  that  the  Legislature  be  re- 
mested  to  ajpropriate  a  sim  of  money  sufficient  to  cover  the  various 
epairs  and  minor  improvements,  indluding  additional  equipment  for  lire 
jrotection,  $1,000.,  a  small  steel  building  for  the  housing  ?- 

.000.,  repairs  and  improvements  in  the      ent  of  South  College, 
600.,    repairs  at  Draper  Hall,  amount  to  .be  determined  oy  the  Cor.  I       -e; 
egeta'ole  packing  house  in  the  Division  of  Horticulture,  $-500.,  and  mis- 
ellaneous  department  repairs  and  minor  improvements,  the  amounts  ne- 
zo   be  determined  by  the  Committee,  on  inspection. 

VOTED:  To  recommend  to  the  Trustees  that  the  legislature  be  asked 
.o  appropriate  $34,000.  for  ;lass  houses  and  attached  teaching  building 
n  the  equipment  of  the  latter  for  the  Division  of  Horticulture. 

VOTED:   To  recommend  to  the  Trustees  that  the  Trustees  grant  au- 
hority  to  the  Committee  to  have  plans  drawn  and  estimates  made  for 
uilding  for  the  Department  of  Entomology  and  general  Zoology;  and  that 
f  these  may  be  procured  in  season,  and  the  estimates  do  not  exceed 
60,000,  the  incoming  legislature  be  asked  to  appropriate  this  amount 
or  the  purpose  mimed. 

VOTED:   To  recommend  to  the  Trustees  that  the  Legislature  be  asked 
o  appropriate  a  sum  sufficient  to  build  a  fruit  storage  house  for  the 
ivision  of  Horticulture,  the  kind  of  building  and  the  amount  of  money 
ecessary  to  be  determined  by  the  Committee, on  inspection. 


Hotel  Bellevue,  Boston,  January  3,  1908. 
MINUTES  OF  MEETING  OP  COMMITTEE  ON  BUILDINGS  AND  ft 


of  GROUNDS 


PRESENT:   Messrs.  Dickinson,  Booker,  Bowditch,  Gerrett,  Wheeler,  and 
Butterfield. 

VOTED:  That  the  sura  to  be  asked  of  the  Legislature  for  repairs  and 
improvements  in  the  Experiment  Station  buildings  be  fixed  at  34000.  to 
cov  er  all  items. 

VOTED:  To  be  the  sense  of  the  Committee  that  the  vault  space  should 
be  ample  (  three  floors  and  of  larger  area  than  planned,  if  necessary), 
and  if  feasiole,  vault  should  be  placed  at  the  northeast  corner  of  the 
building. 

VOTED:   That   his  work  should  not  be  done  oy  contract,  out  that  the 
money  appropriated  oy  the  Legislature  should  be  spent  under  the  direc- 
tion of  the  Treasurer,  in  consultation  with  the  Director  of  the  Station. 

VOTED:   To  permit  Prof.  Rane  to  utilize  the  area,  substantially  one 
acre,  e  st  of  the  present  forest  nursery  on  the  farm,  for  nursTr  purposes, 
provided  he  guarantees  that  the  drains  will  not  be  interfered  with. 

VOTED:   That  the  proposition  from  the  Hampshire  Agricultural  Society 
for  some  sort  of  cooperation  with  the  College  be  referred  to  Mr.  Gerrett 
and  President  Butterfield,  with  the  request  that  they  report  to  the  Com- 
mittee at  a  later  tine. 

VOTED:   That  the  Chairman  of  the  Committee  be  requested  to  see  if 
the  restriction  placed  on  the  land  lying  south  of  our  present  Veterinary 
laboratory  which  prevents  the  use  of  the  land  for  athletic  purposes  ■ 
not  in  some  manner  be  removed. 

VOTED:   To  fix  the  following  amounts  as  the  sums  to  be  asked  from 
the  legislature  for  the  purposes  indicated,  these  items  having  been  voted 
by  the  Trustees  and  the  Committee  given  authority  to  name  the  sums: 

For  repairs  in  North  College,  ...  $6,000. 

For  general  repairs  and  minor  improvements,  5,750. 

For  Department  repairs,  1,556. 

For  fruit  storage  house,   2,500. 


'  -    - 


MINUTES  OF  MEETINQ  OF  COMMITTED  ON  NEY/  BUILDINGS 

and  Arrangement  of  Grounds. 
Believue  Hotel,  Boston,  Wednesday,  Merch  IS',  190&- 

PRESENT:  Messrs.  Dickinson,  Bowker,  Bowditch,  Gerrett  and  Butterfield. 

Dr.  H.  T.  Fernald  was  present,  and  presented  general  plans  for 
proposed  "building  for  Department  of  Entomology  and  Zoology.  After  dis- 
cussion, it  was 

VOTED :   That  the  Treasurer  be  authorized,  in  conjunction  with,  and 
on  approval  by,  the  Chairman  of  thin  Committee,  to  secure 
plans  and  elevations  for  a  building  for  housing  the  pres- 
ent department  of  Entomology  and  Zoology.   Not  to  exceed 
six  architects  or  firms  of  architects  will  be  requested  to 
present  these  plans,  which  are  to  be  ready  ap]  roximately 
July  1,  and  which  are  to  be  based  on  Dr.  Fernald1 s  sketches 
and  estimate.   Each  architect  presenting  plans  is  to  un- 
derstand that  the  college  shall  incur  no  expense  whatever 
by  reason  of  these  plans,  and  is  under  no  obligation  to 
accept  any  plans. 

Professor  White  appeared  before  the  Committee  and  presented  plans 

for  the  green-house,  and  also  two  sets  of  plans  for  attached  teaching 

building,  -  one  set  being  by  Mr.  James  H.  Ritchie,  of  Boston,  and  the 

other  by  Mr.  V,r.  B.  Reid,  of  Kolyoke.   These  plans  were  temporarily  laid 

on  the  table  for  further  discussion. 

VOTED :   That  in  case  the  Legislature  confirms  the  action  of  the 
Committee  on  Agriculture,  in  granting  $25000.  for  green- 
house and  attached  teaching  building,  the  instruction 
building  be  erected,  together  with  as  much  of  the  glass 
house  as  the  funds  will  permit. 


— 


MTWTTTTiR  0?  MEETTNG  OF  COMMITTEE  ON  NEW  BUILDINGS  AND  ARRANGEMENT 

OF  GROUNDS  -  Amherst,  May  lg-19i  190S»  g  P.  M. 

(Amherst  House,  l£th,  8   P.  M. ) 
PRESENT:  Messrs.  Dickinson,  Bowker,  Wheeler,  Butter field. 

Mr.  W.  B.  Reicl,  of  Holyoke,  and  Mr.  James  H.  Ritchie,  of  Boston, 
submitted  plans  for  the  teaching  building  to  be  erected  in  connec- 
tion with  the  new  greenhouse,  and  gave  explanation  of  the  same. 

The  question  of  the  plans  to  be  made  for  the  new  Entomological 
building  was  raised,  and  it  was 

VOTED :   That  the  President,  with  the  assistance  of  Dr.  Fernald 
and  the  Treasurer,  prepare  a  supplementary  statement  to  the  compet- 
ing architects,  furnishing  to  them  further  details  with  respect  to 
the  building  desired,  and  making  it  clear  to  them  that  plans  and 
statements  are  intended  as  guides  for  what  the  oollege  desires,  but 
that  the  architects  are  expected  to  use  their  own  judgment  in  the 
working  out  of  the  plan. 

Treasurer  Kenney  made  reports  in  regard  to  various  repairs,  and 
it  was 

VOTED :  To  repair  the  sky-light  on  the  Station  Chemistry  build- 
ing, for  a  sum  not  to  exceed  #100. 

VOTED:  That  the  Treasurer  be  authorized  to  install  a  three- 
story  vault  in  the  Station  Administration  Building,  to  be  built  en- 
tirelywithin  the  present  walls. 

VOTED:  That  the  question  of  expenditures  in  the  repairs  of 
North  College  be  made  by  the  Treasurer,  with  the  cooperation  of  the 
President,  and  that  they  should  not  exceed  the  legislative  appropria- 
tion. 


2. 

VOTED:  That  the  Treasurer  be  authorized  to  employ  a  Superin- 
tendent of  Buildings,  for  assistance  in  taking  charge 
of  repairs  and  inspection  work,  payment  to  be  made  out 
of  the  funds  provided  for  these  particular  purposes. 

The  Committee  again  met  in  Wilder  Hall,  at  two  o'clock  in  the 
afternoon,  May  19*  Same  members  present,  and  also  Mr.  Gerrett. 

VOTED:  To  accept  the  plan  of  Mr.  James  H.  Ritchie  for  the 
teaching  building  to  be  attached  to  the  greenhouse,  the  south  portion 
of  it  to  be  built  on  the  site  designated  by  the  Committee,  the  glass 
house  to  connect  to  the  rear,  as  advised  by  the  Committee,  the  totai 
cost  of  the  building  to  be  kept  substantially  within  $15,000.  for 
all  purposes. 

VOTED :  That  Mr.  Ritchie  be  asked  to  complete  plans  and  speci- 
fications in  time  to  submit  to  the  Committee  at  Commencement. 

VOTED:  That  the  plans  and  specifications  for  the  glasshouse  be 
completed  by  Prof.  White,  with  the  assistance  of  Mr.  W.  W.  Rawson, 
and  presented  to  the  Committee  as  soon  as  possible. 


:- 


MINUTES  OF  COMMITTEE  ON  BUILDINGS  AMD  ARRANGEMENT  OF  GROUNDS , 
Wilder  Hall,  Monday,  Juno  15,  190S» 


PRESENT: 


Messrs 
field. 


Dickinson,  Bowker,  Gerrett,  Wheeler,  and  Butter- 


VOTED:  That  Mr.  Ritchie  he  employed  to  design  a  waiting-room,  ap- 
proximately £'  X  16  feet,  interior  measurements,  same  to  be 
built  by  the  street  railway  company. 

VOTED:   That  that  part  of  the  f loricultural  building  first  to  be 
built  be  the  northern  part,  and  that  the  present  plans  be 
reversed  so  that  the  temporary  entrance  shall  be  at  the 
s  out  h . 

Further,  that  connection  with  the  glass  house  be  made  from 
the  rear  of  the  northerly  half,  and  that,  if  necessary 
the  connecting  part  be  extended  to  the  east  sufficiently 
to  avoid  shadows  from  the  completed  buildings,  or  from  the 
trees. 

VOTED :   That  Mr.  Ritchie  be  asked  to  prepare  the  advertisements 

for  proposed  bids  for  the  f loricultural  building,  the  mat- 
ter of  advertising  to  be  in  the  hands  of  the  Treasurer, 
with  the  understanding  that  the  Chairman  of  the  Committee 
and  Mr.  Wheeler  will  be  given  an  opportunity  to  look  over 
specifications  and  advertisements  before  they  are  sent  out. 

VOTED:   That  Mr.  Ritchie  and  Prof.  Waugh  be  asked  to  study  the 
question  of  precise  location  of  the  building,  with  par- 
ticular reference  to  present  and  future  buildings  and  to 
report  their  findings  to  the  Committee. 

VOTED:   That  the  time  allotted  to  competing  architects  for  the  com- 
pletion of  plans  for  the  proposed  Entomological  Building 
be  extended  to  September  1. 

VOTED :  That  the  Treasurer  be  authorized  to  expend  an  amount  not 
to  exceed  $200.  for  a  furnace  in  the  house  occupied  by  ■ 
Prof.  Waugh. 

VOTED:  That  the  Treasurer  be  authorized  to  advertise  for  bids  for 
the  construction  of  the  glass  house,  the  specifications  to 
be  approved  by  Mr.  Ravi  son  and  Prof.  White,  and  reviewed 
also  by  Chairman  of  the  Committee  and  Mr.  Wheeler. 

VOTED:  To  authorise  the  Treasurer  to  make  certain  repairs  in  the 
Station  Chemistry  building,  in  accordance  with  his  recom- 
mendation, and  that  the  question  of  standing  water  in  the 
3  liar  of  the  building  be  left  to  the  Treasurer  with  power, 


. 


k.    "■  A-    of  G.  ,  Jure  15,  190?  . 


provided  that  these  various  repairs  shall  rot  cause  a  deficit  in  the 
Apportionment  made  to  the  station  building. 

VOTED:   That  the  Treasurer  be  authorized  to  charge  individuals  for 
electric  light  bulbs. 

VOTED:   That  the  Treasurer  be  asked  to  report  to  the  Committee  on 

the  question  of  cost  of  electric  lights  to  individual  users, 
the  matter  of  meters,  etc. 

VOTED:  That  Mr.  Wallace's  estimates  for  the  new  plans  of  extend- 
ing the  Heating  and  Lighting  riant  be  submitted  to  an  ex- 
pert . 


. 


fEETING  OF  COMMITTEE  ON  NEW  BUILDINGS  ANT  ARRANGEMENT  OF  GROUNDS. 

Boston,  September  1,  1908. 

Present  Messrs.  Dickinson,  Bowker,  Gerrett,  Wheeler  and  President 

Butterfield. 

The  following  named  architects,  in  response  to  a  notice  pre- 
iously  sent  them,  submitted  plans  for  the  proposed  new  Entomological 
building,  each  making  a  brief  explanation  of  his  plans. 

Clarence  E.  Hoyt,  W.  H.  Kilham, 

C.  M.  Baker,  James  H.  Ritchie, 

Cooper  &  Bailey,  Erasier  &  Chapman, 

Further  consideration  of  plans  was  deferred  to  a  subsequent 
meeting. 

The  actions  of  the  minority  of  the  Committee  present  at  meetings 
held  July  13th,  Slst,  and  83rd  were  approved  and  made  the  records 
of  the  Committee  as  follows: 
July  13,  1908. 

The  Committee  on  Buildings  and  Grounds  was  called  to  meet  at  the 
President's  office  this  day  at  four  o'clock,  to  meet  Mr.  Ritchie, 
architect  of  the  new  instruction  building  connected  with  the  new 
green  houses,  and  to  open  bids  of  contractors  on  either  structure. 

Presents  Messrs.  Dickinson,  Chairman,  and  Gerrett,  Treasurer 
Kenney,  Professor  White  and  Mr.  Ritchie, 

A  quorum  of  the  Committee  not  being  in  attendance,  no  formal 
action  could  be  taken,  but  the  bids  were  opened  and  several  hours 
spent  in  conference  upon  matters  which  will  require  formal  action 
at  a  future  meeting  of  the  Committee. 


—  2  — 

The  Treasurer  was  advised  to  contract  with  Harman  &  Son,  of 
Holyoke,  for  one  fire  escape  on  Chemical  building,  at  an  expense 
not  exceeding  $350.00.,  the  other  that  is  needed  there  to  be  pro- 
vided for  in  next  year's  budget. 

The  Treasurer  was  also  advised  to  paint  the  farmer's  house, 
and  make  needed  repairs  in  kitchen,  if  found  possible  by  state 
of  the  funds  available. 

The  Treasurer  was  also  advised  to  pay  |75.00  premium  on  Allen 
Bros,  bond  (Clark  Hall),  per  previous  vote  of  Committee,  of  July  16, 
1907. 

Opened  bids  on  instruction  building.  (Each  bid  enclosed  check 
for  #500.00) 

1.  Mack  &  Moore,  Boston.  $33,400. 

3.  Bigelow  &  Harriman,  Boston.         30,975.  (less  $594;  less 

$1100;  see  letter) 

3.  Horton  &  Hemenway,  Boston.  18,834. 

4.  Geo.  E.  Bosworth,  Amherst,  17,798. 

5.  Allen  Bros. , Amherst .  17,716. 

Advised  Treasurer  to  reject  bids  of  first  two  above-named,  and 
return  the  checks;  and  to  hold  4  and  5,  to  see  if  costs  can  be  reduced 
so  as  to  bring  contract  within  our  means.  Mr.  Allen  was  called  in 
and  spent  several  hours  with  architect  and  members  of  Committee,  con- 
sidering what  reductions  were  possible,  and  the  Treasurer  was  instruct- 

two 
ed  to  submit  the  changes  to  theAlowest  bidders  for  revised  estimates  . 

Opened  bids  on  range  of  greenhouses.  (Each  bid  enclosed  check 
for  $500.00) 

1.  Hitchings  &  Company,  Elizabeth,  N.  J.,   $33,650. 
3.  Weathered  &   Company,  Jersey  City,  N.  J.,  33,500. 


-_  3  — 

3.  John  A.  Payne,  Jersey  City,  N.  J.,      #18,776. 

4.  William  A.  Lutton,  Jersey  City,  N.  J.,   17, 850. (Says  iron  and 

half  iron  are 
same  price) 

5.  Lord  &  Burnham,  New  York,  N.  Y.,         17,340. 

Advised  Treasurer  to  reject  first  two  and  return  checks.  Professor 
White  conferred  with  Lord  &  Burnham' s  agent  and  other  representatives 
of  bidders,  as  to  reducing  cost  to  bring  contractors  down  to  our  possible 
figure.  Mr.  Rawson,  of  the  Board  of  Trustees  was  consulted  by  telephone, 
and  expressed  a  desire  to  see  the  bids,  and  so  Professor  White  was 
advised  to  go  to  Boston  the  next  day  for  consultation.  It  was  under- 
stood at  adjournment  of  this  informal  meeting  that  the  three  lowest 
bidders  would  be  asked  to  submit  revised  estimates  by  Professor  White. 

Ad j  ou  rned . 


July  SI,  1908.  President's  Office,  Amherst,  Mass. 

Present:  Messrs.  Dickinson,  Chairman,  Treasurer  Kenney,  and 

Professor  White. 

The  following  modified  bids  for  the  instruction  building  for 
the  Department  of  Floriculture  were  submitted: 

Allen  Eros.  -------  $15,880. 

Bos-worth  ---------  15,840. 

Ho r ton  &  Hemenway  -  -  -  -  17,235. 

The  Treasurer  was  advised  to  return  the  check  of  Horton  &  Hem- 
enway . 

The  Treasurer  was  further  advised  to  ask  changes  in  certain 
items  from  the  two  lowest  bidders. 


_-_  4  — 

The  following  modified  bids  for  the  greenhouse^,  for  the  Depart- 
ment of  Floriculture  were  submitted: 

Lord  &  Eurnham  -----  $13,895. 

John  A.  Payne  ------  15,748. 

William  H.  Lutton  -  -  14,450. 

The  Treasurer  was  advised  to  return  checks  to  Payne  and  Lutton 
and  to  notify  Lord  &  Burnham  agents  that  they  appeared  to  be  the 
lowest  bidders,  and  would  presumably  be  awarded  the  contract  by  the 
Coranittee . 


July  S3,  1908.  President's  Office,  Amherst,  Mass. 

Present:  Dickinson,  Chairman,  Treasurer  Kenney,  Professor  White, 
and  Mr.  Ritchie,  the  architect. 
Instruction  Building. 
In  response  to  Committee's  request,  Allen  Bros,  and  Bosworth 
presented  the  following  changes: 

Allen  Bros.  Bid  --------------  a  -415,380. 

Less  substitute  of  sand  struck 

brick  in  lieu  of  water  struck  -  $400. 

Less  well  for  surface  drain  de- 
livering water  to  ground  only  -  150. 

Less  revised  estimate  on  steel 

work.       . _ ._  -   200 .     ■   750. 

15,130." 
Additions: 

Concrete  floors  --------  $260. 

Copper  gutter  ---------   35. 

Outside  basement  entrance  -  -.  -   75. 

Sink  in  work  room  -------   85. 

Insurance  -----------   50 .       445. 

15,575. 


Bosworth  Bid  ___________  $15,840. 

Less  change  in  brick  as  above  $460. 

Less  Well  as  above  ------  100 .   560. 

15,380. 
Additions: 

Insurance  ---__----$ 50. 

Concrete  floors  ------  170. 

Outside  basement  entrance  -  50, 
Copper  gutter  -------  35. 

Sink  in  work,  room  -  -  -  -  -  25.    330 . 

15,610. 

The  Treasurer  was  advised  to  notify  Allen  Bros,  that  they 
appear  to  be  the  lowest  bidders  and  presumably  will  be  awarded  the 
■ntract  by  the  Committee. 

The  Treasurer  was  further  advised  to  return  Bosworth' s  check. 

Mr.  Ritchie  presented  a  form  of  contract  to  be  signed  by  the 
oarties. 


■ 


MINUTES  OF  COMMITTEE  ON  NEW  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS, 


University  Club,  Boston,  October  8,  1908,  at  5  p.  m. 


Present:  Messrs.  Dickinson,  Bowditch,  Bowker,  Gerrett,  and  Butterfield. 


The  Committee  scrutinized  the  plans  of  six  competing  architects 

for  the  proposed  building  for  Entomology  and  Zoology.  Final  decision 

was  reserved. 

VOTED:  to  authorize  the  changes  in  the  Floricultural  building 
recommended  by  Treasurer  Kenn  ey„  the  changes  to  cost 
approximately  $100 . 

V°TED:  that  the  Committee  recommend  to  the  Trustees  that  the 

new  building  for  Floriculture  be  named  "The  Henry  F.  French 
Hall",  and  that  the  new  greenhouses  be  named  "The  Durfee 
Plant  Houses. M 

VpjrEpj_  that  Professor  White  be  asked  to  examine  the  Stockbridge 
house  on  the  College  campus,  with  a  view  to  repairing  it 
at  his  own  expense  for  his  own  occupancy,  the  cost  of  the 
repairs  to  be  authorized  be  the  Committee,  and  to  be  based 
on  the  recommendations  of  Mr.  James  H.  Ritchie;  the  College 
proposing,  when  the  repairs  are  made,  to  give  Professor 
White  its  note  for  an  amount  covering  the  cost  of  repairs, 
and  to  rent  the  house  to  Professor  White  at  a  rental  here- 
after to  be  agreed  upon,  the  note  to  be  taken  up  through  the 
refund  of  successive  monthly!  payments  of  rent. 


MEETING  OF  THE  COMMITTEE  ON  NEW  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 

Bellevue  Hotel,  Boston,  October  33,  1908,  at  4-30  p.  m. 

Present:  Messrs.  Dickinson,  Bowker,  Gerrett,  Wheeler,  and  Butterfield; 

also  Dr.  H.  T.  Fernald,  by  invitation. 

The  Committee  listened  to  a  very  complete  report  from  Dr. 

Fernald  stating  the  recommendations  of  himself,  Professor  C.  H. 

Fernald,  and  Professor  C.  E.  Gordon,  with  respect  to  the  plans  of 

the  six  competing  architects  for  the  proposed  new  building  for 

Entomology  and  Zoology.  After  a  thorough  discussion,  it  was 

VOTED:  That  the  plans  submitted  by  Mr.  Clarence  B.  Hoyt  be 
accepted . 

VOTED;  To  recommend  to  the  Trustees  that  it  be  the  general 
policy  of  the  Trustees  to  ask  the  Legislature  for 
fireproof  buildings  only,  where  those  buildings  are 
designed  for  museums,  laboratories,  or  for  teaching 
or  administrative  purposes;  and  that  this  recommenda- 
tion should  apply  with  respect  to  the  proposed  new 
building  for  Entomology  and  Zoology. 

VOTED:  To  ask  Mr.  Hoyt  to  prepare  reserve  plans  covering 

slow-burning  construction,  so-called,  with  fireproof 
rooms  for  the  museum  and  the  entomological  collection. 

VOTED:  To  ask  Mr.  Hoyt  to  confer  with  Dr.  Fernald,  with 

respect  to  details  of  the  interior  arrangements,  and 
to  make  complete  specifications  as  soon  as  practicable. 

VOTED:  To  instruct  President  Butterfield  to  send  to  each  of 
the  other  competing  architects  the  sum  of  $50.  in 
recognition  of  the  satisfactory  plans  that  each  pre- 
sented. The  names  of  these  architects  are  as  follows: 
tJooper  &  Bailey,  C.  M.  Baker, 

W.  H.  Kilham,  James  H.  Ritchie, 

Clarence  H.  Frasier,  of  Frasier  &  Chapman. 


VOTED;  That  Dr.  Fernald  be  asked  to  submit  to  the  Committee 
a  careful  estimate  of  the  items  end  cost  for  the  com- 
plete equipment  and  furnishing  of  the  building. 

VOTED:  That  Mr.  William  Wheeler  be  requested  to  consider  in 
connection  with  the  Treasurer  of  the  College,  the 
whole  question  of  an  enlarged  heating  plant,  and 
report  his  findings  to  the  Committee. 

VOTED:  That,  if  it  can  be  done  legally,  the  gift  of  #6000. 
from  the  Louisa  Baker  estate  be  invested  in  land  now 
belonging  to  the  estate,  amounting  approximately  to 
eighteen  acres.  The  matter  was  left  in  the  hands  o 
the  chairman. 


JNUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDING?  AND  AI         T  OF  i 


EXCHANGE  CLUB,  BOSTON,  JANUARY  7,  1909,  1.00  P. 


PRESENT:   Messrs.  Dickinson,  Bowker,  Wheeler,  Gerrett,  and  Butterfield. 
The  following  gentlemen  were  present  at  luncheon:   Professors 
Brooks  and  Waugl:  of  the  Commission,  Treasurer  Kenney,  [r.  "ar- 
ren  R.  Manning,  and  Mr.  Clarence  P.  Hoyt . 

I  v VOTED:  To  instruct  the  architect  of  the  proposed  Entomological  Build- 
ing to  complete  his  plans  in  such  a  way  as  to  adapt  the  build- 
ing to  a  location  near  the  present  Insectary,  the  final  de- 
cision regarding  the  location  to  be  made  at  a  later  time. 


/ 


VOTED:  To  authorise  the  Treasurer  to  pay  Mr.  Hoyt  not  to  exceed 

$1500.00  for  his  own  services,  and  not  to  exceed  $200.00  for 
engineer's  assistance,  on  account  of  architect's  services  for 
the  proposed  Entomological  building;  such  payment  to  be  made 
on  the  approval  of  the  Building  Committee. 

The  Treasurer  reported  that  Mr.   oodoridge's  estimate  for  the  cost 
of  a  new  seven-inch  heating  main  from  the  power  house  to  the  east  side 

of  a  new  seven-inch  heating  main  from  the  power  house  to  the  east  side 

of  the  campus  would  approximate  £12, 800.00 

V   VOTED:   That  the  Chairman  of  the  Committee  be  authorized  to  prepare 
"  and  present  to  the  Legislature  an  "Enabling  Act"  uy  which 
the  Trustees  of  the  College  may  be  permitted  to  use  the 
DOO.OO  legacy  from  the  Louisa  M.  Baker  estate  for  the 
purchase  of  the  tract  of  land  belonging  to  said  estate, 
and  adjacent  to  the  present  College  property. 

The  Committee  considered  a  recommendation  oy  President  Butterfield 

concerning  certain  repairs  and  improvements  for  which  appropriations 

should  oe  asked  from  the  incoming  Legislature;   after  discussion  of  these 

items,  it  was 

VOTED:    To  recommend  to  the  Trustees  that  the  sum  of  #40,000.00 

be  asked  of  the  Legislature  for  repairs  and  improvements; 

these  improvements  to  include  an  extension  of  the  heating 
plant,  as  recommended  by  Mr.  Woodoridge.   It  was  agreed 
that  the  apportionment  of  such  funds  as  might  be  appro- 
priated oy  the  Legislature  for  this  purpose  should  be  ad- 
justed by  the  Building  Committee. 


The  President  reported  that  options  had  been  secured  on  several 
;  .reels  of  land  south  of  the  College  property,  in  accordance  with  the 
nstructions  of  the  Trustees.   It  was 


VOTED:   To  recommend  to  the  Trustees  that  the  Legislature  oe  asked 
to  appropriate  $15,000.00  for  the  |     se  of  purchasing 
such  an  area  of  land  as  may  be  suited  for  a  new  athletic 
field  and  other  college  uses. 

VOTED:   That  the  Committee  ask  a  conference  of  the  officers  of  the 
Alumni  Athletic  Association  and,  if  necessary,  represent- 
atives of  the  various  fraternities  interested,  to  discuss 
the  project  of  an  athletic  field  to  be  owned  oy  the  Col- 
lege, the  Alumni  Athletic  Association  to  bear  the  respon- 
se oility  of  suitably  fitting  the  field  for  use. 

VOTED:   To  recommend  to  the  Trustees  the  sum  of  $80,000.00,  instead 
of  £75,000.00  for  the  building  for  Entomology. 

VOTED:  To  recommend  to  the  Trustees  that  various  items  be  put  into 
the  legislative  budget,  as  follows: 

1.  Building  for  fruit  storage,  83000.00 

2.  Stock  judging  pavilion,  8000.00 

3.  Poultry  Department 3000.00 

4.  Farm  House, 2500.00 

5.  Dwelling  House  for  Head  of  Div.  of  Horticulture,  3000.00 

6.  Plans  for  grounds  and  extension  of  heating  plant, 1000.00 


MINUTES  OF  THE  MEETING  OP  THE  COMMITTEE  ON  BUILDINGS  AND 
ARRANGEMENT  OF  GROUNDS. 


HOTEL  BELLEVUE,  BOSTON,  JANUARY  20,  1909. 


PRESENT:  Messrs.  Dickinson,  Bowker,  Gerrett,  and  President 

Butterfield. 

The  meeting  was  in  the  nature  of  a  conference  with  the 
Executive  Committee  of  the  M.  A.  C.  Alumni  Athletic  Association, 
and  other  representatives  of  the  alumni:  of  these  there  were 
present  Professors  Brooks,  Wellington,  Stone,  and  Gordon,  Mr. 
Preston  of  the  Board  of  Trustees,  Dr.  Joel  E.  Goldthwaite,  and 
Mr.  W.  A.  Morse.  Dr.  Reynolds,  Professor  of  Physical  Education 
and  Hygiene,  was  also  present. 

The  general  situation  with  respect  to  the  acquiring  or 
land  by  the  College  for  the  purposes  of  an  athletic  field  was 
thoroughly  discussed.  Dr.  Reynolds  described  in  detail  his 
plan  for  the  installation  of  an  athletic  field  adequate  for 
1000  men. 

The  Conference  passed  no  votes,  except  that  it  was  the  sense 
of  the  Conference  that  the  College  should  purchase  land  lying 
to  the  south  of  the  present  College  grounds,  and  that  the 
alumni  should,  by  all  legitimate  means,  assist  in  presenting 
to  the  Legislature  this  need  of  the  College. 

Without  vote,  the  following  general  conclusions  were  sub- 
scribed to  as  representing  the  sentiment  of  the  Conference: 


B.  Sc   A.  of  G.  -  Jan.  20,  1909. 

1.  That  the  athletic  field  should  be  located  on  land  lying  to 
the  south  of  the  present  College  property,  and  on  or  near 
Lincoln  Avenue. 

2.  That,  if  the  College  assigns  land  permanently  for  the  purposes 
of  an  athletic  field,  the  alumni  should  endeavor  to  provide 
for  the  fitting  of  the  field  for  athletic  purposes. 

3.  That,  under  some  general  proposition  to  be  made  in  the  future 
by  the  College,  the  various  fraternity  corporations  now  owning 
land  in  the  vicinity  of  the  College  estate  should  endeavor  to 
comply  with  the  wishes  of  the  College  with  respect  to  location 
of  future  fraternity  houses,  and  the  exchange  of  property  with 
the  College  on  the  basis  of  a  fair  appraisal  of  values. 

The  Conference  adjourned. 


MINUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT 

OF  GROUNDS. 


Wilder  Hall,  Ambers t,  March  12,  1909,  at  9.30  A. 


Present:  Messrs.  Dickinson  and  Bowker,  President  Butteriield, 

and  Treasurer  Kenney . 

VOTED :  To  accept  from  the  builders  the  new  Durfee  range 
of  green  houses . 

VOTED ;  To  accept  from  the  builders  the  Henry  F.  French. 
Hall,  when  the  Treasurer  is  satisfied  that  the 
remaining  terms  of  the  contract  have  been  duly 
fulfilled. 

The  question  of  location  for  the  proposed  entomological 
building  was  discussed,  and  it  was 

VOTED :  To  request  Mr.  Wheeler  to  make  an  examination  of 
the  proposed  site  and  report  his  judgment  to  the 
committee . 

The  plans  for  the  new  barns  were  discussed  with  the  farm 
committee  and  it  was 

VOTED ;  That  the  new  storage  barn  be  built  of  cement,  pro- 
vided that  the  cost  shall  be  such  as  not  to  cause 
an  overdraft  of  the  appropriation. 


VOTED;  To  adopt  the  revised 
been  approved  by  the 


plans  tor  the  barn  which  bad 
farm  committee,  and  to  author- 


ize Mr.  James  H.  Ritchie,  in  consultation  with 
Professor  ioord,  to  prepare  plans  and  speciiications 
f':r-   the  proposed  cement  storage  building;  for  the 
frame  building  for  young  stock:  and  lor  the  frame 
building  for  tools;  furthermore,  to  authorise  the 
Treasurer  to  advertise  for  bid3  on  these  structures, 
with  permission  to  use  his  own  judgment  in  the 
matter  of  asking  for  bids  on  the  structures  sepa- 
rately, or  together. 
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jlUTFS  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT  OP  GROUNDS. 


Amherst,  May  1*+-15.  1QQ°. 


Present:  Messrs.  Dickinson,  Bowker,  Gerrett ,  -'heeler.  President 
Butterf ield.  Treasurer  Kenney,  Professor  Poord,  and  Mr. 

Ritchie. 

The  bids   on  the  rroposed  storage  "barn   and  the  young    stock  barn 
were  opened. 

The  Treasurer  reported  that   acting  under  the  direction   of  the 

chairman   of  the  committee  he  had  asked  the   contractors   to  bid  on   cer- 

tain  minor  changes  suggested  hy  Professor  Poord.     After  discussion, 

it   was 

VOTED :   To  reconsider  the  vote  of  the  committee  of  March  12th  that 
the  new  storage  barn  be  built  of  cement. 

VOTED:  To  build  the  new  storage  barn  of  terra  cotta  blocks  as  reco  - 

mended  by  Mr.  Ritchie,  and  in  accordance  with  the  specifica- 
tions for  the  same. 

vpTFD:  That  galvanized  iron  conductors  be  used  on  both  bui     s. 

VOTED:   To  award  to  Mr.  George  F.  Bosworth  of  Amherst  the  contract  for 
building  the  new  storage  barn  at  the  figure  given  in  his 
$9,230.,  according  to  the  architect's  specifications  as  amend- 
ed by  the  Treasurer's  statement  to  Mr.  Bosworth,  and  on  con- 
dition of  agreeing  to  have  the  structure  sufficiently  com- 
pleted by  August  15,  1Q0Q,  for  the  purpose  of  storing  hay. 

•voted  :   To  award  the  contract  for  building  the  new  young  stock  here- 
to Allen  Bros.,  at  the  figure  given  in  their  bid,  £6,235., 
the  structure  to  be  built  in  accordance  with  the  specifica- 
tions framed  by  Mr.  Ritchie,  with  the  following  changes; 
(a)  Changes  submitted  ir  the  Treasurer's  statement  to  Mr. 
Allen,   (b  )  That  the  shingles  for  the  sides  be  dipped  in  ore 
coating  of  suitable  weather  stain,  and  nailed  to  solid  boards. 

The  question  of  using  solid  concrete  in  the  walls  of  the  stable 

to  the  height  of  four  feet  was  left  to  the  Treasurer  to  decide  after 

consultation  with  Professor  Poord  and  Mr.  Ritchie. 

VOTPD :  That  the  Treasurer  be  authorized  to  represent  and  act  for  the 
com  r:<;e  with  reference  to  all  details  of  plans,  changes  : 
plans,  and  carrying  out  of  contracts,  in  both  structures. 


VOTED. 


VOTED 


2. 

VOTED:   That  the  hills  for  the  construction  of  these  buildings  he 
sent  to  the  Auditor  of  the  Commonwealth  for  payment,  when 
signed  by  the  President  and  Treasurer  of  the  College,  and 
countersigned  by  the  Chairman  of  the  Committee  on  Bull  lings 
and  Grounds. 

v0TED:   That  careful  statements  of  further  expenses  for  these  structures, 
in  addition  to  contracts,  be  made  by  the  Treasurer  ?rd  re- 
ported to  the  Committee  as  soon  as  convenient . 

VOTED :   That  the  architect,  Mr.  Ritchie,  prepare  contracts  for  the 

two  buildings,  and  submit  the  same  as  soon  as  practicable  to 
the  Chairman  of  the  Committee  and  the  Treasurer  of  the  Col- 
lege for  their  approval. 

That  the  Treasurer  be  authorised  to  insure  the  steam  boilers 
at  the  heating  plant  for  the  sum  of  $15,000.,  at  a  premium  or 
$100.  for  three  years. 

To  recommend  to  the  Committee  on  Finance  that,  the  new  barns 
and  tool  shed,  with  their  contents,  be  insured  for  a  period 
of  five  years,  the  premium  to  be  paid  out  of  such  funds  as 
may  be  available. 

VOTED :  Also  to  recommend  to  the  Finance  Committee  that  the  college 
take  out  employers'  liability  insurance. 

The  committee  reassembled  at  8  A.  M.  May  15,  at  the  college. 

Present:  Messrs.  Dickinson,  Bowker,  Wheeler,  and  President  Butter- 
field. 

iitt.ee  looked  over  the  proposed  site  for  +  Y> 
for  entomology  and  zoology,  but  reserved  decision  until  after  con- 
sultation with  Mr.  Warren  F.  Manning. 

The  Committee  considered  the  question  of  purchase  of  l^na  for 
the  proposed  athletic  field,  and  authorised  the  chairman  of  the  oom- 
mittee  and  +he  President  to  carry  on  further  negotiations  with  owners 
of  land  desired. 

v0TES :  That  the  Treasurer  be  authorised  to  purchase  a  ncv   ynamo  as 
soon  8s  the  legislative  appropriations  are  available,  in  ac- 
cordance with  the  estimates  adopted  by  the  Trustees  a"  the 
last  annual  meeting. 


VOTPP :   That  a  sum  not  exceeding  $1*1-, 000.  from  the  legislative  appro- 
priation for  repairs  and  improvements,  as  soon  as  it  becomes 
available,  be  used  for  extension  of  the  college  heati] 
under  the  direction  of  the  Treasurer  of  the  College,  ir  ac- 
cordance with  the  plans  submitted  by  Mr.  Woodbridge  of  Mass- 
achusetts Institute  of  Technology,  and  in  consultation  with 


i  r.  Wheeler. 

VOTED:   That  the  request  of  the  Director  of  the  Experiment  Station 
for  permission  to  employ  an  architect  to  draw     lens  for 
enlarging  the  ohemical  laboratory  of  the  Station,  be  referred 
to  the  Committee  on  Experiment  Department,  '']*'■  +re  request 
that  they  shall  make  a  recommenIa+  ion  to  this  committee  con- 
cerning the  matter. 

vptfd:  To  i ay  Mr.  A.  B.  Allen  thi  im  01  as  an  honorarium  for 
his  services  in  makin  ]  lans  and  estimates  for  various  col- 
lege buildings. 

President  But^erf ield  ;  r<  ■  -+ed  projects  from  Professors 

I  White  relative  to  the  disposition  of  the  old  greenhouses.   It  was 

fQTED :   To  request  the  Trustees  Comi  it  tee  on  Horticulture  +o  make  a 
recommendation  to  +his  committee  regarding  the  same. 

voted:   To  authorise  President  Butterfield  to  collect  data  relative 

to  college  dormitories  in  the  various  institutions,  including 
^ost  of  same,  maintenance,  income,  and  also  concerning  such 
questions  as  discipline,  rules,  etc.   Also  further  data  for 
plans  for  inexpensive  frame  dormitories  of  the  bungalow  ty]  e 
as  suggested  by  Mr.  Manning. 

VOTED :   To  authorise  the  Treasurer  to  employ  regularly  a  college 

plumber,  the  wages  not  to  exceed  approximately  $75*  i°^  month. 

The  committee  examined  the  various  sites  propose!  for 

stock  barn,  and 

VOTED:   To  place  it  on  the  site  directly  to   the  west  of  +he  cement 
silos. 

Professor  Poord  was  authorised  to  procure  plans  and  preliminary 
estimates  for  the  proposed  new  tool  shed. 


MINUTES  OF  MEETING  OF  TRUSTEES  COMMITTEE  ON  BUILDINGS 

AND  GROUNDS. 

UNIVERSITY  CLUB,    BOSTON,    THURSDAY,    JUNE  17.    1909, 

6.XO   P.    M. 


PRESENT:  Messrs.  Dickinson,  Bowker,  Gerrett,  and  President 
Butt erf ield. 

The  President  presented  a  communication  from  H.  L.  Frost, 

an  Alumnus  of  the  College,  requesting  that  when  the  proper  time 

comes,  the  new  Entomological  Building  shall  be  named  Fernald 

Hall,  in  honor  of  Professor  C.  H.  Fernald. 


is 


VOTED: 


VOTED: 


VOTED 


VOTED: 


To  refer  the  communication  to  the  Trustees,  with 
the  recommendation  that  it  be  filed,  and  that  the 
building  be  not  named  for  the  present. 

That  the  Treasurer  be  authorized  to  employ  suitable 
parties  to  estimate  the  quality,  amount,  and  value 
of  the  usable  stone  in  the  College  quarry  in  Pelham. 

To  authorise  the  Treasurer  to  investigate  and  to 
report  to  the  Committee  at  a  later  meeting  relative 


to  the  installation  of 


intercommunicating  tele- 


phone system  and  fire  alarm  system,  and  a  system  of 
gongs  for  class  rooms,  which  shall  be  connected 
with  the  College  clock,  and  a  system  of  electrical 
clocks  for  the  various  buildings;  together  with  the 
feasibility  and  cost  of  putting  all  wires  on  the 
College  campus  under  ground,  under  a  system  so 
planned  as  to  serve  future  needs,  and  constructed 
in  accordance  with  the  proposed  grouping  of  future 
buildings. 

133,000.  appropriated 


To  reapportion  the  amount  of 

by  the  Legislature  of  1909  for  repairs  and  minor 
improvements,  in  accordance  with  the  following  sched- 
ule, the  schedule  also  showing  amounts  requested  of 
the  Legislature. 

REPAIRS  APPROPRIATION,  1909 » 

Total  asked  of  Legislature, 0^,000. 

Total  granted  by  Legislature,  33,000. 


■ 


(i. 


-  2. 


June  17,  1909. 


I  THIS 


Legislature 


Cut  Apportionment 


Mr.  Manning  and  Mr.  Woodbridgo 

Dynamo,  

Refitting  Drill  Hall, 
Painting  exterior  buildings, 
Repairs,  North  College,  . 
Extension  Heating  Plant, 
Renovating  Chapel,   .  .  . 
Additional  fire  protection 

New  walks,   

Repairs,  Draper  Hall,  .  . 
Refitting  Dean's  Office, 
Grounds,  walks,  and  gradin 
Grounds,  Rose  garden,  .  . 
Steel  flag  staff,  .... 
Flags 


$1,050. 
2,155- 


$1. 

7. 

2, 


#7,000.  .  . 
3,050.  .  . 

2,155.  •  • 

2,500 2, 

14-,  000 14, 

900 600.  . 

500 

500 500.  .  .  . 

1,700 1,500.  .  . 


000. 

000. 
000. 


500. 
000. 
300. 
500. 


350, 


Refitting  Prof.  Meal's  Office, 
Refitting  Registrar's  Office, 
Repairs,  Professor  Brooks'  hou 
Repairs,  Station  barn,   .  .  . 
Repairs,  vegetable  pack,  house, 
Repairs,  general  Horticulture, 
Waiting  room,  car  line, 
Repairs,  floriculture, 
Furnishing  Engine  Room, 
Repair,  farm  buildings, 
Miscellaneous  repairs, 


100. 


300 100. 

250 250. 

550 500. 

100 

175 

175.  .  •  • 
e,   100.  .  .  . 

725.  •  •  • 

4oo.  .  .  • 

goo.  .  .  . 

300.  .  .  . 

600.  .  .  . 

ISO 

1,800 800.  .  .1, 

1,500.  ....    55.  .  .1, 

HO, 610.       $7,610.  W$f, 


200. 
350, 
200. 


50. 
100. 
175. 
175. 


550. 
150, 

300, 


725. 

4-00. 

250. 
150. 
300. 

180. 
000. 
44-5. 


000. 


President  Butterfield  reported  the  lease  of  the  Louisa  Baker 
land  for  one  year,  at  a  rental  of  0260. 

President  Butterfield  reported  that  Mrs.  S.  3.  Harriman  had 
purchased  the  "old  creamer1/"  property,  in  order  that  it  might  be 
acquired  subject  to  purchase  by  the  College,  and  in  the  inter- 
ests of  the  institution. 

VOTED:   To  approve  the  provisional  agreement  entered  into 
between  President  Butterfield  and  Mrs.  Harriman. 

VOTED:   To  request  the  President  to  express  to  Mrs.  Harri- 
man and  to  Professor  Brooks  the  thanks  of  the  Com- 
mittee for  their  assistance  to  the  College  in  en- 
deavoring to  obtain  ultimate  possession  of  the 
property. 


— - 


&  G.  -  3.  June  17,  1909. 

President  Butterfield  reported  the  situation  relative  to 

the  land  for  the  athletic  field. 

VOTED :  To  recommend  to  the  Trustees  that  the  following 
purchases  he  mad  e. 

1.  The  Walsh-Baker  property,  price  $2,500. 

2.  The  Westcott  property,     "    2,000. 

3.  The  Kellogg     "        to  "be  purchased  and 
held  by  such  of  the  Trustees  as  are  willing  to 
endorse  a  note  to  the  Savings  Bank  for  the 
price  of  the  land,  $5,500.,  less  such  payments 
as  the  College  can  make  on  the  property,  pre- 
sumably |l,000. 

President  Butterfield  presented  a  tentative  plan  for  the 

enlargement  of  the  Chemistry  Building  at  the  Experiment  Station. 

VOTED:  To  defer  action  until  after  an  inspection  of  the 
present  building. 

President  Butterfield  recommended  that  steps  be  taken  to 

secure  plans  and  estimates  of  cost,  together  with  suitable  sites 

for  the  following  buildings,  and  that  the  next  Legislature  be 

asked; to  appropriate  money  for  the  same: 

- 

Farm  house, 

3  Stock-judging  pavilion, 

/  Buildings  for  poultry  husbandry? 

A  Building  for  fruit  storage, 

Dwelling  for  the  Head  of  the  Division  of  Horticulture, 
""•'  Dwelling  for  the  Registrar, 

M  Building  for  the  Department  of  Dairy  Husbandry, 
f*  Outdoor  amphitheatre, 

Enlargement  of  Draper  Hall, 

"Bungalow,"  or  other  inexpensive  dormitory  for  the  housing 

of  students. 

The  Committee  requested  the  President  to  make  out  a  com- 
plete memorandum  covering  this  recommendation,  to  present  to  the 
next  meeting  of  the  Committee. 


b- 


MINUTES    OF   MEETING   OF    COMMITTEE   ON    BUILDINGS    AND   ARRANGE- 

MENT    OF   GROUNDS. 


At   the  Office  of  the  President   of   the  College,   S aturday ,    July 

2*fth,    190?,    at   IO.3O   A.   M. 

PRESENT:  Messrs.  Dickinson,  Bovver,  Gerrett,  Wheeler,  and 
President  Butterfield. 

President  Butterfield  reported  the  purchase  of  the  Walsh- 
Baker  property  and  the  Westcott  property,  for  athletic  field 
purposes,  and  also  the  status  of  the  negotiations  with  respect 
to  other  pieces  of  land. 

VOTED:   To  authorize  the  President  and  Treasuirer  to  as- 
sign land  west  of  the  drill  hall  for  the  use  of 
tennis  associations,  under  such  rule"     regula- 
tions as  they  may  prescribe. 

President  Butterfield  presented  a  letter  from  Win.  ".  Loo  - 
is,  of  the  Holyoke  Street  Railway,  stating  that  Mr.  Hollis,  of 
Amherst,  had  quoted  him  a  bid  of  £155.  for  building  the  pro- 
posed new  waiting  room. 

VOTED:   To  authorize  the  Treasurer  to  accept  the  bid  of 
Mr.  Hollis,  at  $155.  for  building  the  waiting 
room,  as  if  made  to  the  college,  and  to  proceed 
with  the  work,  a  bill  for  one-half  of  the  cost  to 
be  sent  to  the  Holyoke  Street  Railway      ny. 

Professor  Foord  presented  plans  drawn  by  Mr.  A.  r.  Allen 
for  a  brick  and  concrete,  two-story  tool  shed,  Mr.  Allen  agree- 
ing to  build  the  structure  for  t-^OOO. 

VOTED:   To  authorize  the  Treasurer  to  close  a  contract 

with  Allen  Brothers  to  build  the  tool  shed  accord- 
ing to  specifications,  at  the  figure  named,  after 
consulting  with  Mr.  Jan.es  H.  Ritchie  in  regard 
to  the  exterior  appearance  and  general  plan. 

President  Butterfield  presented  the  draft  of  a  proposed 


&  A.  of  a.  -  '■•.  July      1909. 

circular  to  be  sent  to  citizens  of  Amherst,  concerning  the  at- 
titude of  the  college  towards  the  actions  of  students  room! 
in  private  houses  in  the  village.  After  considerable  discuss- 
ion, the  President  was  authorized  to  draw  up  such  a  circular 
embodying  the  suggestions  of  the  Committee. 

President  Butterfield  presented  a  memorandum  requested  1 
the  Committee  at  a  former  meeting,  covering  the  q\iestion  of 
buildings  for  which  ap;  ropriations  may  be  asked  of  the  forth- 
coming legislature.   After  discussion  of  the  items  in  the  Memo- 
randum, it  was 

VOTED:  That  the  President  be  1  lorized  to  secure  archi- 
tects' plans  where  necessary,  together  with  esti- 
mates of  cost  from  reliable  bidders,  1  state- 
ment from  Mr.  Manning  with  reference  to  ible 
sites,  with  respect  to  the  follow!:  ;a, 
the  data  to  be  placed  before  the  committee  in  the 
autumn: 

1.  Building  for  the  Department  of  Poultry  Husbandry. 

2.  Building  for  fruit  storage. 

3.  Buil     for  the  Department  of  Dairy  Husbandry. 

4-.   Dwellings  for  the  Head  of  the  Division  of  Horticul- 
ture and  the  Registrar. 
5.   Farm  House. 
o.   Enlarg      of  Draper  Hall. 

7.  Outdoor  amphitheatre. 

8.  Bungalow,  or  other  inexpensive  dormitory. 

President  Butterfield  also  recommended  similar  action  re- 
garding a  stock-judging  pavilion;  and  raised  the  question  of 
a  laboratory  for  the  Department  of  Physics.  No  action  was 
taken  on  either   1   stion. 

The  question  of  enlargement  of  the  chemistry  building  at 
the  Experiment  Station  under  pla   !  eretofore  presented  to  the 
Committee,  was  deferred  until  a  subsequent  raeetir 

.Treasurer  Kenney  reported  that  liability  insurance  had 

sen  secured  for  the  sum  of  020,000.  at  the  rate  of  rS0  j,   per 
00. 


tat 


I  &  a.  of  a.  -  3.  Jul-:  2*rth,   1^09 

VOTED:      To   authorize  the  Treasurer  to   slate  the  barn  of 
the  Horticultural  Department  of  the  college  at 
an  extra  expense  of  not   over  -50. 

VOTED:     That    the  salary  of  Mr.    Clarence  E.   Jewctt   shall 
be  $1,000.    a  year,   beginning  September  1,    the 
same  to  be  paid  as  nov.r  from  ,  lisccllanoous  build- 
ing and  repair  appropriations. 

On  request  of  Treasurer  Kenney,    it  was 

VOTED:      To   authorize  the  Treasurer  to   request   the  select- 
men of  the  Town  of  Amherst   to  constitute  the  night 
itchman  of  the  college  a  town  constable. 

VOTED:      To  authorize  the  Treasurer  to  procure  estimates 
.for  iron  posts  to   car^  the   electric  lights  on 
the  college  campus. 

Bids  for  the  construction  and  for  the  heating  and  venti- 
lation of  the  building  for  the  Department   of  Entomology  and 
Zoology  were  opened   at  one  o'clock.     The  following   were  the 
bids: 

Construct  ion. 
(Check  for  I500.    enclosed  in  each  bid). 

H.    Wales  Lines   Co., #gl622.00 

Alternate  bid,   $^50.    additional, 

Telephone  deduction,  2300.00  S7°322.00 

Allen  Brothers, 7J4-990.00 

Norcross  Co., 93^6.00 

Alt  ern at  e  1  id ,    $4,  000.    add  it  ional , 

Woodbury  &  Leighton  Co.,      £^935. 00 

Alternate  bid,    $200.    less, 

Wm.    Crane, 92ll-37.00 

Alternate  bid,    $700.   additional, 

Holt,    Fairchild  Co.,    . 92I4-25.OO 

Alternate  bid,    #1200.   additional, 

J.   D.   McLellan,      90685. 00 

Alternate  bid,    flOOO.   additional. 

HcGakey  &  O'Connor,      94710.00 

Alternate  bid,    $3100.   additional, 

Whitcomb  &  Kavanaugh, 93000. 00 

Alternate  bid,    the  same. 


fcSi 


F    &   A.    of   G.    -    4.  July   2M-,    1909- 

(Construction  bids,    continued) 

Arthur  0.   Whitney,    $#9800. 00 

Alternat  hid,    §18k-2.   additional. 

Heating  and  Ventilation. 

(Check  for  $500.    enclosed  in  each  bid). 

Geo.   H.   McClean  Co., f  6125.OO 

Temporary  heat   $2.50  per  radiator, 

Wyckoff  &  Lloyd  Co., 6403.OO 

Alternate  bid,    6173.OO 

Temporary  heat,    $6.00  per  day. 

Holyoke  Valve  and  Hydrant  Co.,    5399. 00 

No  temporary  heat , 

W.    H.    Riley  &   Co.,    .    . 6360.OO 

Alternate  bid, 6160.OO 

Temporary  heat,    £5.00  per  day, 

Mutual  Plumbing  &  Heating  Co.,    52SO.OO 

Less  compensator, 29.00 

5251.OO 
Alternate  bid,    5200.00 

Temporary  heat,      $1.00  per  day, 

Bradlee  &  Chatman  Co.,    634-2. 00 

Alternate  bid  the  same, 
Temporary  heat,    $4-.  00  per  day  of  10  hrs. 
11  11  g.oo  per      "        "   24-     " 

.  ?Lean  &  Cousens, 5S4-2.00 

Alternate  bid,    the   sane. 
Temporary  heat,   $4-.  00  per  day. 

Huey  Brothers, 5587. 00 

Alternate  bid,    the  sane, 

Temporary  heat   $4-.  00  per  day  of  10  hrs. 

I         Buerkel  &  Co., 714-2.00 

Alternate  bid,  the  same, 
Temporary  heat,  $3.00  per  day, 

Merrill  Co.,  6540.OO 

Alternate  bid,  the  same, 
Heat,  -  - 

Lynch  &  Woodward,  6S6J. 00 

Alternate  bid,   6967. 00 

Heat,  f5.00  per  day. 

James  P.  Dwyer, 6200.00 

Alternate  bid,   6056.00 

Heat,  $5.00  per  day. 
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&  a.  of  a.  -  5.  July  2l4-»  19°9* 

Isaac  coffin, '■■   62  7  . 

Alternate  bid  the  sane, 
Heat,  v^-.OO  per  day. 

The  bid,  for  construct  ion,  of  Allen  Brothers,  of  Amherst, 
being  the  lowest,  it  was 

VOTED:   To  authorise  the  Chairman  and  Treasurer  to  sign 
a  contract  with  Allen  Brothers,  after  consulta- 
tion with  the  architect.  The  following  changes 
to  be  made,  authorised  by  the  Chairman  and  Treas- 
urer: 

Original  bid, §7 Wo. 00 

Roof,  slate, $11^. 

Ceiling  &  Skylight,   500. 

Copper, ^5« 

Changes  in  plumbing,  77&« 

Laboratory  tables,  (25),  . 175* 

Partition  in  attic, ^5« 

Making  granite  rockfaced,   130. 

Hardware  allowance, iJ-00. 

Changes  of  brick  mortar,  SO. 

Conn,  system,   500. 

Metallating,  steel  furring  omitted,.  .  .  1313- 

Changes  in  foundation, 200. 

Portland  cement  floor,  200. 

(3»  instead  of  if") 

$W0. 

Movable  furniture,  2600.       70S0.00 

07910.OO 

The  bid  of  the  Mutual  Plumbing  &  Keating  Company,  of 

Amherst,  being  the  lowest,  for  the  heating  and  ventilating  of 

the  building,  it  was 

VOTED:  To  authorize  the  Chairman  and  Treasurer  to  sign 
a  contract  with  that  company  for  heating  and 
ventilating  the  building,  for  05251. 

On  the  request  of  the  Treasurer,  it  was 

VOTED:   To  ratify  the  following  changes  in  the  new  stock 
barn : 


&  A.    Of  G.    -   6.  July  2>+,    1909. 


Amount   of  Contract,    $  6,615. 

Place  sleepers   and  hay  bays,   furnish  lumber 

and  expense  of  laying  seme, JO. 

Extension  of  stable  floor,      12. 

Walk  in  stable  from  hay  shed  to  driveway,    .  ^5. 

Putting  up  pulley  for  hay  fork, 2. 

Changing  windows  in   stable, 15. 

1  new  door  in  east  end  of  barn, 9* 

Door  in  east   end  of  barn  for  hay  fork   (price 

to  be  in  accordance  with  labor  &  material)  

$  6,768. 


Deductions. 

Change  large  ventilator  to   two  Van 

Noorden  ventilators,    . 

Omitting  concrete  floor  in  bull  pens,   $55.  55. 

I  6,713, 
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MINUTES  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 

President's  Office,  Amherst,  October  8',  1909  >  at  2  P.  M. 

PRESENT:  Messrs.  Dickinson,  Bowker,  Gerrett,  and  President  But- 
terf ield. 

President  Butterfield  reported  on  the  status  of  the  land 
for  the  athletic  field,  and  it  was  the  sense  of  the  Committee 
that  the  Allen  and  Dickinson  lots  he  now  purchased. 

The  Treasurer  reported  that  the  college  quarry  in  Pelham 
was  practically  worthless. 

The  stealing  of  student  furniture  and  other  property  of 

students,  during  the  summer  vacation,  was  reported,  and  it  was 

VOTED:   That  the  Treasurer  he  requested  to  report  a  plan 
for  securing  the  College  against  loss  of  student 
furniture  left  in  its  charge  during  the  summer 
vacation. 

The  Treasurer  reported  relative  to  the  present  plans  re- 
lative to  fire  protection  and  on  the  night  watchman.   It  was 

VOTED:   To  authorize  the  Treasurer  to  provide  electric 

lights  at  the  new  barns,  according  to  his  plans. 

It  was  also 

VOTED:  To  authorize  the  employment  of  another  watchman  if 
in  the  judgment  of  the  President  and  Treasurer  this 
seems  desirable,  and  these  officers  are  avithorized 
to  arrange  details  of  work  and  pay. 

The  Treasurer  called  attention  to  the  large  cost  of  hauling 
coal,  and  it  was 

VOTED:   That  the  Treasurer  consult  with  competent  engineers 
and  with  Mr.  Manning  about  the  matter,  and  report 
his  findings  to  the  Committee. 


^ 


B.    and  A.   of  a.    -  2.  October  S,   1909. 

President   Butterfield  recommended  the  adoption  of  the  pro- 
ject  submitted  by  Professor  Sears,    regarding  the  Owen  orchard, 
for  a  period  of  five  years,   at   a  ront-il  of  $50.   per  year.      It 
was 

VOTED:      To  adopt   the   recommendation  with   the  proviso  that 

if  possible  the  lease   include  an  option  on  the  pur- 
chase of  the  land  if   it   comes   into  the  market. 


MINUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT 
OF  GROUNDS. 
EXCHANGE  CLUB,  BOSTON,  December  21,  1909,  at  18.30  P.M. 

Present:  Messrs.  Dickinson,  Wheeler,  Gerrett,  Bowker,  Bowditch, 

and  President  Butterfield. 

President  Butterfield  presented  numerous  items  of 

business  connected  with  the  new  legislative  budget.  It  was 

VOTED;  To  include  an  item  in  the  legislative  budget  for  the 
purchase  of  the  Harlow  farm. 

VOTED ;  To  include  an  item  in  the  legislative  budget  for  the 
purchase  of  the  Kellogg  farm. 

VOTED:  To  recommend  to  the  Trustees  that  in  the  legislative 
budget,  precedence  be  given  to  the  appropriation  for 
the  various  parcels  of  land  now  available  and  needed 
by  the  College. 

V0TEDj_  To  refer  the  matter  of  recompensing  certain  students 

for  losses  of  furniture  etc.  during  the  summer,  to  the 
committee  on  finance. 

VOTED;  To  adopt  the  recommendations  of  Professor  Wo odb ridge 
relative  to  new  plans  for  ventilating  the  main  cow 
stable  and  Clark  Hall,  when  the  plans  are  approved  by 
Mr.  Wheeler  and  President  Butterfield. 

VOTED;  To  refer  the  application  of  G.  G.  Newell  for  exchange 
of  land,  to  the  following  committee  with  power:  Mr. 
Dickinson,  Mr.  Gerrett,  President  Butterfield. 

VOTED :  To  refer  the  question  of  plans  and  estimates  for  the 
further  equipment  of  the  entomological  laboratory  to 
Mr.  Dickinson,  President  Butterfield,  and  Treas .  Tenney . 

President  Butterfield  presented  tentative  plans  for  the 
organization  of  a  permanent  section  of  "Grounds"  in  the  depart- 
ment of  landscape  gardening,  and  the  securing  of  an  annual 
appropriation  for  the  maintenance  and  improvement  of  the 
grounds .  It  was 

VOTED;  As  the  sense  of  the  committee,  to  recommend  a  permanent 
annual  appropriation  for  the  care  and  improvement  of  the 
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grounds,  the  precise  plans  of  organization,  and  the 
amount  required,  to  "be  determined  by  the  committee  at 
a  subsequent  meeting. 

VOTED ;  To  request  the  following  sub- commit tees  to  investigate 
various  projects  referred  to  by  President  Butterfield, 
and  to  report  to  the  full  committee: 

Purchase  of  land  ------  Mr.  Dickinson  and  Pres.  Butter- 
field. 
Repairs  and  minor  improvements  -  Mr.  Gerrett  ar.d  Pres. 

Butterfield. 
Building  for  practical  pomology  and  market  gardening  -  - 

Mr.  Gerrett  and  Pres.  Butterfield. 
Building  for  animal  husbandry  -  Mr.  Gerrett  and  Pres.  Butter- 
field. 
Building  for  poultry  husbandry  -  Mr.  Gerrett  and  Pres. 

Butterfield. 
Draper  Hall  extension  -  Mr.  Bowker  and  Pres.  Butterfield. 

Improvements  on  West  Experiment  Station  -  Mr.  Bowker  and 

Pres .  Butte  rf ie Id . 
Faculty  houses,  Mr.  Wheeler  and  Pres.  Butterfield. 


A.  of  0.  Jan.  5,  1910. 

3- 

CONTINUED  at  OFFIOE  Of  STATE  BOARD  of  AGRICULTURE 
at  9«^0  A.  M. ,  January  6th. 

Mr.  Ritchie  and  Professor  Lockwood  presented  plans  for  a 

new  dairy  building  and  equipment  for  same,  the  estimate  for 

building,  equipment,  and  carrying  heat  to  the  building  being 

$75000.   It  was 

VOTED:   To  recommend  to  the  Trustees  that  the  sum  of  $75000. 
be  put  in  the  legislative  budget  for  building  and 
equipping  the  dairy  building. 

Mr.  Manning  presented  an  estimate  of  maintenance  cost  of 
the  campus;  described  the  proposed  location  of  various  new  build- 
ings; and  made  a  tentative  report  relative  to  a  bungalow  dormi- 
tory.  It  was 

VOTED:   To  authorise  the  Treasurer  to  transfer  the  item  of 
cost  of  drain,  from  the  appropriation  for  the  en- 
tomological building  to  general  repairs  and  im- 
provements. 

The  Treasurer  presented  to  the  Committee  a  statement  relat- 
ive to  the  entomological  building,  including  a  list  of  items 
constituting  permanent  equipment  of  the  same,  approximating 
$15000.   It  was 

VOTED :   To  recommend  to  the  Trustees  that  an  item  of  SlFOOO. 
be  put  in  the  legislative  budget  for  this  year,  to 
provide  for  this  equipment. 

VOTED:   To  recommend  to  the  Trustees  an  item  of  $5000.  to 
be  put  in  the  legislative  budget  for  increase  in- 
current  annual  income  for  the  care  and  maintenance 
of  the  College  grounds. 

VOTED:   To  recommend  to  the  Trustees  that  the  legislative 

budget  includ  items  of  $35000.  for  repairs  and  minor 
improvements,  and  of  &15000.  for  new  equipment  for 
the  various  departments. 


ft  a.  of  a.  -  k. 


Jan.  5-6 >    1910. 


VOTED:   To  recommend  +o  the  Trustees  that  the  Legislature 
be  requested  to  include  in  the  continuing  annual 
appropriations  an  item  of  $15000.  for  repairs,  and 
of  $10000.  for  teaching  equipment  for  the  various 
departments. 


VOTED:  As  the  sense  of  the  Committee,  that  in  case  the 

total  legislative  budget  must  be  reduced,  the  fol- 
lowing order  of  preference  be  given  to  recommenda- 
tions of  this  Committee: 

1.  Land,  £25000. 

2.  Equipment  for  entomological  building,  15000. 

3.  Repairs  and  minor  improvements,  .  .   35000. 
4-.   Department  equipment 15000. 

5.  Dairy  Building,  75000. 

6.  West  Experiment  Station 2S000. 

7.  Fruit  Storage,   16000. 

g.  Poultry  Buildings 5000. 

9.  Animal  Husbandry  Builiing,   ....  10000. 

10.  Improvements  on  Draper  Hall,   .  •  •   23000. 

11.  Continuing  annual  appropriation  for 

repairs,   ....   15000. 

12.  Continuing  annual  appropriation  for 

equipment,   .  .  .   10000. 

8272000. 
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MINUTES  OF  MEETING  OP  COMMITTEE  ON  BUILDINGS  AND 


ARRANGEMENT  OF  GROUNDS. 
UNIVERSITY  CLUB,  BOSTON,  JANUARY  5.  1°10. 
(Preceded  by  meeting  of  Commission  on  Buildings  and  Grounds). 

PRESENT:  Messrs.  Dickinson,  Bowditoh,  Bowker,  Gerrett,  Wheeler, 
and  President  Butterfield. 

The  Committee  approved  the  recommendations  of  the  Commission 

on  Buildings  vid  Grounds  relative  to  a  section  of  Grounds  in  the 

Department  of  Landscape  Gardening,  as  follows: 

1.  That  the  campus  be  placed  in  charge  of  the  Department 
of  Landscape  Gardening,  subject  to  the  direction  of  the 
Committee  on  Buildings  and  Grounds;  the  area  to  be  in- 
cluded and  the  details  of  management  to  be  determined 
hereafter. 

2.  That  there  be  purchased  an  adequate  spraying  outfit 
for  the  use  of  the  College  in  its  various  departments. 

A  sub-committee  consisting  of  Mr.  M.  F.  Dickinson  and 

President  Butterfield,  to  which  was  referred  the  question  of 

lands  needed  by  the  College,  recommended  the  purchase  of  the 

following  parcels: 


Kellogg  Farm,  18   acres, 

Harlow  Farm,   28 

Oli  Creamery 1 

Louisa  Baker  Farm 17   " 

Loomis,  ..........   1  lot, 

Ch armoury, .  .1  " 

John  McGee 2   " 

Thomas  Courtney,   3  acres. 

M.  Britt, 3 


,  15750. 
3250. 
1700. 
52?o. 

4-00. 

4-50. 

500. 
3500. 

2500* 
$23^0. 


It  was 


VOTED:   To  adopt  this  recommendation  and  that  the  Trustees 
be  asked  to  put  such  an  item  in  the  legislative 
budget,  the  sum  recommended  being  #25,000. 


.fcta 


A.  of  3.  Jan.  5,  1910. 

2. 

VOTED :   That  the  question  of  purchasing  the  Brooke  Farm  be 
deferred  for  the  present . 

VOTED:   To  recommend  to  the  Trustees  that  the  proposed  ap- 
propriation for  land  he  given  precedence  in  the 
legislative  budget,  and  that  it  be  placed  in  a 
separate  bill. 

VOTED :   To  recommend  to  the  Trustees  that  items  for  im- 
provements in  Draper  Hall  and  the  West  Experiment 
Station  be  put  in  the  legislative  budget  this  year. 

It  was  the  sense  of  the  Committee  that  it  be  advisable  to 
let  the  question  of  legislative  appropriations  for  the  two  facul- 
ty houses  go  over  until  another  year. 

President  Butterfield  reported  that  both  the  Farm  Committee 
and  Mr.  M.  F.  Dickinson  considered  it  inadvisable  to  effect  an 
exchange  of  land  with  Mr.  G-.  F.  Newell  in  accordance  with  his 
proposition.   It  was 

VOTED:  That  Mr.  Newell' s  proposition  be  not  accepted. 

On  recommendation  of  a  sub-committee  consit. ing  of  Mr.  Frank 

Gerret.t  and  President  Butterfield,  it  was 

VOTED:   That  the  Trustees  be  asked  to  request  the  incoming 
Legislature  for  the  following  appropriations  for 
new  buildings: 

Building  for  Animal  Husbandry,  .  .  .  $10000. 
Laboratory  for  Pomology 

and  Market  Gardening,  .  .   16000. 

Poultry  Building,   5000. 

£31000. 

On  recommendation  of  President  Butterfield,  it  was 

VOTED:   That  a  committee  of  the  faculty*  consisting  of  Pro- 
fessor Mills,  the  Librarian,  and  the  President  of 
the  College,  be  authorized  to  secure  suggestions 
and  preliminary  plans  regarding  a  new  library  build- 
ing. No  expense  shall  attach  to  these  preliminary 
plans  except  for  correspondence  and  for  necessary 
travelling  expenses  of  the  Librarian,  not  to  exceed 
&200. 
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MINUTES  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 
Hotel  Bellevue,  Boston,  May  19,  at  4.30  P.  M. 

PRESENT:  Messrs.  Dickinson,  Bowker,  Wheeler,  and  President 
Butter field. 

Professor  Poord  and  Mr.  Ritchie  presented  a  statement  con- 
cerning the  location  of  the  proposed  group  of  buildings  for 
the  agricultural  division.   After  some  discussion,  it  was 

VOTED:   As  the  sense  of  the  committee  that  the  suggestions 
made  by  Mr.  Ritchie  and  acquiesced  in  by  Mr.  Mann- 
ing, re-locating  said  group  so  as  to  face  the 
southeast  between  Draper  Hall  and  the  ravine,  be 
accepted  as  the  tentative  location,  and  that  Mr. 
Ritchie  be  requested  to  stake  out  the  sites  of  the 
different  buildings  of  the  group. 

Professor  Poord  presented  tentative  plans  for  a  main  build- 
ing, for  office  and  instruction  purposes,  for  the  Division  of 
Agriculture,  to  be  a  part  of  the  agricultural  group.  After  con- 
siderable discission,  it  was 

VOTED:  That  Professor  Poord  be  instructed  to  complete  said 
plans  in  conjunction  with  an  architect,  for  pre- 
sentation to  the  committee  at  a  later  late. 

VOTED:   To  authorize  the  President  to  employ  Mr.  James  H . 
Ritchie  as  architect  for  the  proposed  agricultural 
building  under  the  usual  terms  of  such  employment. 

President  Butterfield  reported  that  some  of  the  fraterni- 
ties had  raised  a  question  concerning  the  advisability  of  pro- 
viding themselves  with  fraternity  houses  in  the  near  future. 
After  discussion,  it  was 

VOTED :   To  be  the  sense  of  this  committee  that  all  frater- 
nities at  the  college  be  requestei  to  defer  settle- 
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&  A.  of  Gf.  -  2.  May  19 ♦  1910. 

merit  of  this  question  until  the  trustees  have  had  time 
to  develop  plans  for  the  athletic  field,  and  to  work  out 
with  the  fraternities  a  settled  policy  that  would  be 
agreeable  to  all  concerned,  regarding  the  erection  of 
fraternity  houses. 

The  President  reported  a  recommendation  from  the  Treasurer 
that  an  option  be  secured  on  a  parcel  of  land  approximating  31 
acres,  adjoining  the  target  range  on  the  east,  the  price  of  the 
land  being  #175.   It  was 

VOTED:   To  authorize  the  Treasurer  to  secure  such  option- 

VOTED:   To  approve  the  plan  for  new  cement  walks  at  French 
Hall. 

President  Butt erf ield  reported  a  recommendation  from  the 
Treasurer  that  a  new  chief  engineer  of  the  college  be  employed, 
Mr.  Wallace  being  made  assistant  engineer.   It  was 

VOTED:   To  postpone  the  matter  until  a  future  meeting. 

President  Butterfield  asked  the  wish  of  the  committee  relat- 
ive to  the  final  acceptance  of  Mr.  Manning's  plans  for  the  grounds 
It  was 

VOTED :   To  ask  the  President  to  submit  to  the  trustees  a 
memorandum  covering  this  matter  and  all  other  en- 
terprises concerning  which  Mr.  Manning  has  been 
consulted. 

President  Butterfield  reported  that  he  was  obliged  to  vacate 
the  house  in  the  village  which  he  is  now  renting,  and  asked  the 
committee  their  judgment  as  to  what  arrangements  he  could  make 
that  would  be  satisfactory  both  to  the  committee  and  to  his  fa:  - 
ily.   It  seemed  to  be  the  wish  of  the  committee  that  if  arrange- 
ments could  be  made  agreeable  to  him,  it  would  probably  be  pre- 
ferable for  the  President  to  occupy  the  president's  house.   No 
vote  was  taken  by  the  committee,  but  a  general  plan  for  arrange- 
ments in  this  matter  was  informally  adopted.  

-— -——. — m   ■:  - -i^Llss 
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MINUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANG]   .T  OF  GROUNDS 

Excliange  Club,  Boston,  June  15,  1910,  18  noon. 

PRESENT:  Messrs.  Dickinson,  Bowditch,  Bowker,  Gerrett,  Wheeler, 

and  President  Butterfield. 

VOTED;  That  the  appropriation  of  -17500.  made  by  the  Legislature 

of  191C  be  used  in  accordance  with  the  law  for  the  purchase 
of  the  following  parcels  of  land; 

The  Kellogg  farm, 

The  Harlow  farm, 

The  Baker  land, 

The  Charmbury  lot, 

The  Loomis  lot, 

The  old  creamery  or  Harriman  lot. 

VOTED:  That  the  matter  of  examining  the  titles  of  these  parcels 
of  land  and  drawing  the  deeds  therefor  be  placed  in  the 
hands  of  Hammond  und  Hammond,  Northampton,  and  that  the 
President  be  requested  to  communicate  at  once  with  Hammond 
and  Hammond  so  that  deeds  may  be  drafted  and  the  Trustees 
enabled  to  exercise  their  options  upon  these  parcels  of 
land . 

VOTED :  That  further  details  concerning  the  purchase  of  these 
lands  be  referred  to  a  special  committee  consisting  of 
the  chairman  of  this  committee,  President  Eutterfield, 
and  Mr.  Kenney,  and  that  the  special  committee  be  author- 
ized to  report  later  to  this  committee. 

VOTED:  That  as  soon  as  the  Governor  had  signed  the  college  bill, 
the  Treasurer  be  directed  to  advertise  for  bids  for  the 
building  for  Animal  Husbandry,  and  that  Mr.  Ritchie  be 
asked  to  cooperate  in  the  same,  and  report  later  to  this 
committee . 

VOTED :  That  Mr.  Gerrett  be  requested  to  consider  the  repairs 
necessary  at  the  president's  house  and  to  report  the 
same  at  the  next  meeting  of  the  committee. 

Mr.  George  Cutler,  Jr.,  of  Amherst,  and  Mr.  W.  H.  Caldwell, 

M.  A.  C.  '87,  of  Peterboro,  N.  H.,  appeared  before  the  committee, 

representing  the  corporation  holding  lands  for  the  Kappa  Sigma 

fraternity.  The  gentlemen  stated  that  it  was  necessary  to  make 

some  repairs  at  the  Kappa  Sigma  house  if  students  were  to  use 
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the  house  another  year.  They  requested  that  the  College  run 

water  pipes  to  the  house,  and  asked  if  the  house  would  "be  needed 

for  college  purposes  within  the  next  college  year. 

An  understanding  was  reached  by  which  the  fraternity 

may  use  the  house  another  year.  It  was 

VOTED:  To  refer  the  matter  of  water  supply  for  the  Kappa  Sigma 

house  to  the  special  committee  named  above.  This  committee 
is  requested  to  report  to  the  full  committee. 

There  was  also  a  discussion  of  the  terms  on  which  the 

College  and  the  Kappa  Sigma  fraternity  might  effect  the  exchange 

of  land  for  the  athletic  field.  It  was 

VOTED ;  To  refer  the  consideration  of  details  for  this  exchange 

to  thespecial  committee,  and  this  committee  was  requested 
to  report  to  the  full  committee. 

VOTED;  That  the  Treasurer  be  authorised  to  present  to  the  next 
meeting  of  the  committee  revised  plans  for  the  Fruit 
Storage  building,  in  view  of  the  reduction  of  the  legis- 
lative appropriation  to  $18000. 
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July  1,  1910. 


VOTED i  That  beginning  July  1,  1910,  the  salary  of  Mr. 

Robert  Knightly  shall  be  $1000.  per  year  instead 
of  $900. 

The  committee  considered  carefully  the  location  of  the 
fruit  storage  building,  the  two  sites  suggested  being  on  the 
hill  back  of  the  presidents  house,  and  on  the  area  immediately 
south  of  the  upper  plant  house.  It  was 

VOTED;  To  locate  the  building  on  the  hill. 

VOTED:  To  authorize  Mr.  Ritchie  to  complete  the  sketches 
for  the  location  of  the  agricultural  group,  with 
special  reference  to  the  relocation  of  the  proposed 
dairy  building  on  the  site  immediately  north  of  the 
rarine,  the  building  to  run  north  and  south  as  per 
the  present  plan. 

The  committee  considered  the  matter  of  location  of  the 

animal  husbandry  building;  it  was 

VOTED:  To  locate  it  substantially  as  follows:  the  south 

wall  to  be  in  line  with  the  south  wall  of  the  milk 
room  at  the  stable,  the  north  and  south  axis  of 
" the  building  to  be  in-line  with  the  center  of  the 
horse  barn. 

VOTED:  To  authorize  the  Treasurer  to  prohibit  smoking  at 
all  times  in  all  rooms  of  the  power  plant  except 
in  the  boiler  and  dynamo  rooms,  and  to  post  appro- 
priate signs.  , 

VOTED:  To  authorize  the  Treasurer  to  sell  the  barn  on  the 

Westcott  property  for  a  sum  not  "less  than  $500.,  the 
amount  arising  therefrom  to  be  expended  on  account 
of  cost  of  a  small  brick  addition  to  the  power  plant 
for  the  storage  of  steam  fittings,  etc. 

VOTED:  To  authorize  the  Treasurer  to  rent  the  old  creamery 
building  for  the  next  college  year. 

VOTED:  To  authorize  the  Treasurer  to  expend  the  rent  money 

for  the  Harlow  house  for  repairing  the  well  and  making 
minor  repairs. 

VOTED:  That  the  matter  of  erection  of  a  street  car  waiting 
room  be  left  to  the  Treasurer  with  power,  the  cost 
to  the  college  not  to  exceed  $300.,  the  building  to 
be  built  of  concrete  if  feasible. 
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VOTED:  Not  to  move  the  old  insectary,  but  to  authorize  the 

Treasurer  to  make  such  internal  repairs  as  are  necessary 
to  fit  it  for  class  rooms,  after  consultation  with 
heads  of  departments  which,  may  he  assigned  to  the 
building,  the  total  cost  not  to  exceed  #1000. 

VOTED:  That  Mr.  Ritchie  be  asked  to  present  to  the  Treasurer 
a  general  color  scheme  for  the  repainting  of  the  frame 
buildings  of  the  campus . 

VOTED:  That  the  building  of  concrete  walks  should  be  postponed 
for  the  present. 

VOTED:  To  authorize  the  Treasurer  to  build  a  concrete  floor 
at  the  power  house,  over  the  boiler  room,  and  that  Mr. 
Ritchie  be  asked  to  advise  with  the  Treasurer  with 
respect  to  the  details . 


VOTED:  To  meet  at  the  college  August  5-6,  1910. 
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MINUTES  Of  MEETING  OF  COMMITTEE  OCT  BUILDINGS  AMD  ARRANGEMENT 

OF  GROUNDS. 
President's  Office,   Amherst,   July  1,   1910. 

PRESENT:  Messrs.  Dickinson,  Bowker,  Gerrett,  Wheeler,   and 

President  Butterfield. 

President  Butterfield  presented  a  recommendation  for  the 
apportionment  of  the  special  legislatire  appropriation  for 
equipment,  and  it  was 

VOTED t  To  accept  the  recommendation  as  follows: 

Agriculture   (Farm)         $  2500. 

Chemistry  500 . 

II  o  r i  cul  tu  re  400  . 
Horticulture   (general)       600. 

Lang.  &  Literature  100. 

Library  1000 . 

Maintenance  750. 

Dining  hall  8000. 

Market  gardening  800 . 

Math.  &  Physics  800. 

Military  400. 

Political  Science  85. 

Pomology  600 . 

President's  office  100. 

Misc.  on  Pres.  order  685. 


$10000." 

VOTED:  To  use  gas   from  the  Amherst  Gas  Company  for  the 
college  and  station  laboratories,   prorided  the 
company  will   furnish  gas  for  a  price  not  to  exceed 
$1.35  per  M  on  a  three  years*   contract,  and  the 
Treasurer  was  authorized  to  endeavor  to  make  such 
a  contract. 

Mr.  Gerrett  reported  that  in  his  judgment  Mr.  Ritchie's 

plans   for  the   repairs  of  the  president's  house  should  be  carried 

out  substantially  as  made;   it  was 

VOTED:  To  adopt  the  recommendation,  and  to  authorize  the 

Treasurer  to  make  the   repairs,    the  total  expenditures 
for  the  same  not  to  exceed  $7000. 
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VOTED:  That  not  lesa  than  one  acre  or  more  than  three  acres 
of  land  be  set  off  as  grounds  appertaining  to  the 
president's  house;  and  that  the  President  he  authorized 
to  report  to  the  coianittee  in  writing  a  definite  plan 
to  accomplish  this  purpose. 

VOTED;  To  leaTe  the  details  of  expenditure  of  the  legislative 
appropriation  of  #15000.  for  equipment  of  the  entomo- 
logical building  to  the  Treasurer,  in  consultation  with 
heads  of  departments  involred.  It  was  understood  how- 
ever, that  the  cost  of  moving  the  departments  from  the 
old  insectary  and  zoological  museum  and  laboratory, 
should  be  charged  to  this  appropriation. 

VOTED:  To  adopt  the  recommendation  of  the  President  and  Treas- 
urer regarding  the  apportionment  of  the  special  legis- 
lative appropriation  for  repairs  and  minor  improvements, 
giving  to  the  President  and  Treasurer  full  authority  to 
make  minor  changes  in  the  items,  provided  the  total 
expenditures  shall  not  exceed  the  sum  of  #85000. 
Following  is  the  schedule: 

President's  house  -----   $  7000. 

Miscellaneous  ------  5000 . 

Agriculture  -------  1000. 

Horticulture-  ------  800. 

Botany  ---------  150. 

Library  -   _______  185. 

P.  &  A.  Chemistry  (gas  plant)  -  1500. 

Physical  Education-  -  -  -  -  1000. 

Military  --------  800. 

Language  and  Literature  -  -  -  40. 

Registrar-  -------  85. 

Mathematics  -------  100. 

Zoological  rooms  -----  395. 

Repairing  insectary  -  -  -  -  1000. 

Painting  buildings   -  -  -  -  8000. 

Chemistry   -------  400 . 

Clark  Hall  -------  600. 

Dairy  barn  -------  450 . 

Dining  hall  -------  8000. 

Chapel  ------  —  -_  537. 

Drainage,  entomological  building  1500. 

#25882. 

The  Treasurer  presented  bids  offered  for  the  erection  of  the 
animal  husbandry  building;    the  only  bid  presented  was  that  of 
Allen  Brothers  of  Amherst  at  #9149.     After  discussion  it  was 
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VOTED:  That  the  contract  be  awarded  to  Allen  Brothers  and 
that  the  Treasurer  be  authorized  in  consultation 
with  Professor  Foord,  Allen  Brothers,  and  Mr. 
Ritchie,  to  make  changes  necessary  to  bring  the 
total  cost  within  the  appropriation  of  $10000. 

Professor  Sears  presented  revised  plans  for  the  fruit 

storage  building  in  order  to  meet  the  appropriation  of  $12000. 

made  in  lieu  of  $16000.  as  requested  of  the  Legislature.  It  was 

VOTED;  That  the  matter  of  bids  and  details  of  plans  for 

this  building  be  left  to  the  Treasurer  and  Professor 
Sears  with  full  power,  the  building  to  be  built  and 
fully  equipped  within  the  appropriation  of  $12000. 

VOTED;  To  authorize  the  Treasurer  to  make  the  following 
payments  on  account  of  architects'  charges  for 
buildings  for  which  no  appropriation  has  been  made: 


to  Mr.  Wilcox  for  plans  for  residence  for 
the  head  of  the  division  of  horticulture. 

$266.70  to  Mr.  Ritchie  for  plans  for  the  resi- 
dence for  the  Registrar. 

(These  two  items  to  be  paid  out  of  current  account 
and  charged  to  special  account. ) 

$1000.  to  Mr.  Ritchie  on  account  for  plans  for 
the  dairy  building,  this  amount  to  be  presented 
to  the  Auditor  of  the  Commonwealth  for  payment. 

The  Treasurer  reported  that  the  Auditor  of  the  Commonwealth 

had  stated  that  $2000.  would  be  available  for  architects'  fees 

for  plans  of  buildings  for  which  money  was  asked  of,  but  not 

granted  by,  the  Legislature .  The  Treasurer  stated  that  this 

amount  was  not  sufficient  to  cover  the  charges,  and  it  was 

VOTED:  That  the  President  and  Treasurer  be  requested  to 

appear  before  the  Auditor  to  ask  that  such  revision 
be  made  in  this  allotment  as  shall  meet  the  charges 
incurred. 

VOTED:  That  beginning  July  1,  1910,  the  salary  of  Mr. 

Clarence  Jewett  shall  be  $1100  •  instead  of  $1000 . 
per  year. 
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MINUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND 
ARRANGEMENT  OF  GROUNDS. 

President's  Office,  Amherst,  August  13,  1910,  at  8.30  A.M. 

PRESENT:  Messrs.  Dickinson,  Bowker,  Wheeler,  and  President 
Butte rfield;  also  Mr.  Kennejr  and  Mr.  Manning. 

Mr.  Manning  presented  and  explained  his  final  suggestions 

for  the  general  plan  of  the  development  of  the  college  grounds. 

After  discussion,  it  was 

VOTED:  To  request  Mr.  Wheeler,  in  conference  with  Mr.  Manning, 
to  formulate  a  recommendation  to  be  presented  to  the 
Trustees,  embodying  the  opinion  of  this  committee 
relative  to  the  adoption  of  Mr.  Manning's  plan. 

VOTED:  That  Mr.  Wheeler  be  requested  to  draft  a  report  for 

the  committee  as  to  method  of  presentation  of  the  plan 
of  grounds  to  the  entire  board  of  Trustees. 

VOTED:  That  the  Commission  on  Buildings  and  Arrangement  of 
Grounds  be  requested  to  make  a  final  report  to  the 
Trustees,  embodying  a  report  by  Mr.  Manning,  and 
accompanying  plans  for  the  development  of  the  grounds, 
together  with  such  other  material  concerning  the  work 
of  the  commission  as  may  be  appropriate  for  publication 
and  permanent  record. 

The  question  of  a  suitable  sewer  system  was  discussed  at 

length,  and  it  was 

VOTED:  To  authorize  the  expenditure  of  not  to  exceed  $150. 
for  a  survey  and  investigation,  under  the  direction 
of  Mr.  Manning,  of  the  present  sewerage  conditions  on 
the  college  grounds  and  on  property  adjacent  thereto, 
with  a  view  to  securing  a  legislative  appropriation 
for  an  adequate  sewerage  system  for  the  college  estates 

The  dormitory  situation  was  presented;  no  vote  was  taken, 

but  Mr.  Manning  was  requested, to  confer  with  Mr.  A.  B.  Allen  and 

Mr.  Ritchie,  and  make  further/^to  the  full  board  of  Trustees  at 

their  next  meeting  to  be  held  September  30th  or  October  1st. 
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Plans  for  the  development  of  the  athletic  field  and  recreation 

ground  were  presented  and  discussed.  It  was 

VOTED;  That  the  matter  of  details  of  these  plans  be  left  to  a 
committee  consisting  of  Mr.  Manning,  Dr.  Reynolds,  and 
Mr.  Noyes,  with  a  request  to  report  to  this  committee 
at  as  early  a  date  as  possible. 

President  Butterfield  raised  the  question  of  the  employment 

of  a  consulting  architect,  and  it  was 

VOTED t  To  authorize  the  employment  by  the  Treasurer  of  Mr. 
James  H.  Ritchie  as  consulting  architect  for  the 
balance  of  the  present  fiscal  year,  at  a  salary  to  be 
determined  upon  by  the  Treasurer;  his  services  to  be 
defined  by  the  President  and  Treasurer;  but  this 
arrangement  shall  not  bind  the  committee  to  emplosr  Mr. 
Ritchie  as  architect  for  any  building,  nor  shall  it 
exclude  him  from  competing  with  other  architects  for 
work  at  the  college. 

On  recommendation  of  Mr.  Kenney,  it  was 

VOTED:  To  award  the  contract  for  the  erection  of  the  fruit 

storage  building  to  Madison  Cooper  in  accordance  with 
his  offer  presented  through  Mr.  Kenney. 

VOTED;  To  authorize  the  Treasurer  to  employ  an  expert  in 

heating  and  ventilating  for  the  balance  of  the  present 
fiscal  year  on  such  terms  as  the  Treasurer  may  deem 
appropriate,  the  services  of  such  an  expert  to  be 
utilized  in  connection  with  those  of  Mr.  Ritchie. 

VOTED ;  To  approve  the  project  for  the  drainage  of  a  portion 

of  the  Kellogg  farm  as  recommended  by  Mr.  Haskell,  the 
total  cost  not  to  exceed  $75. 

VOTED;  To  ask  the  incoming  legislature  for  appropriations  for 
the  following  projects:  Dairy  building, 

Enlargement  of  Draper  Hall, 
Enlargement  of  West  Experiment  Sta; 
and  to  authorize  the  Treasurer  to  procure  new  estimates 
for  the  costs  of  these  projects,  in  accordance  with  the 
provisions  of  the  law. 

VOTED:  That  the  matter  of  supplying  water  for  the  house  on  the 
Harlow  farm  be  referred  to  Mr.  Dickinson  and  the  Treas- 
urer, with  power. 
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VOTED ;   To  authorize   the   Treasurer  to  provide   temporary 
drainage   for  the  new  entomological  building  into 
the  cess  pool  now  receiving  the  sewage  from  the  old 
insectary,   and  located  near  the  south  line   of  the 
college  property. 

VOTED:   To  authorize   the   Treasurer  to  provide   for  a  suitable 
line    fence  along   the   east  boundary  of  the  Baker 
estate,    provided   that  Mr.  Warner  bears   one  half 
the  expense  of  same. 
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MINUTES  OF  MEETING  OF  COMMITTEE  ON  BUILDINGS  AND  ARRANGEMENT 

OF  GROUNDS . 
President's  Office,  Amherst,  September  30,  1910,  at  g.30  A.  M. 

PRESENT;  Messrs.  DicKinson,  Bowker,  Wheeler,  President  Butter- 
field,  Mr.  Manning,  Treasurer  Kenney,  and  Professor 
Waugh. 

Mr.  Manning  presented  further  details  of  the  study  of  the 
plan  of  the  grounds,  and  various  features  of  these  plans  were 
discussed  somewhat  thoroughly. 

Mr.  Manning  also  presented  plans  and  rough  estimates  for 

bungalow  dormitories.  After  discussion,  it  was 

VOTED:  That  Mr.  Manning  he  requested  to  have  prepared  de- 
tailed plans  and  reliable  estimates  for  bungalow 
dormitories  sufficient  to  house  10r  men;  those  plans 
and  estimates  are  to  recognize  two  or  three  dif- 
ferent types  of  construction,  the  cost  in  any  case 
not  to  exceed  $300.  per  man,  inclusive  of  grading, 
and  equipment  for  heating,  lighting,  et-. 

Mr.  Manning  also  presented  tentative  plans  for  the  laying 

out  of  the  new  atheltic  field;  the  committee  after  inspecting  the 

proposed  location  of  the  field,  adjourned  until  Saturday  at  8.30 

A.  M. 
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Meeting  continued  at  g.30  A.  M.  October  1st, 
at  the  President's  Office. 

The  Treasurer  reported  that  the  Auditor  of  the  Commonwealth 
had  reversed  his  decision  and  had  stated  that  he  could  not  re- 
imburse the  College  for  payments  on  account  of  architects'  fees 
for  buildings  for  which  no  legislative  appropriation  had  been 

made;  the  ground  of  his  decision  was  partly  that  insufficient 
money  was  available  for  this  purpose,  and  partly  because  he  ques- 
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tioned  the  intent  of  the  law  to  reimburse  this  particular  in- 
stitution. After  discussion,  it  was 

VOTED:  To  authorize  the  Treasurer  to  pay  out  of  college 
funds  such  architects'  bills  as  have  already  been 
approved  by  the  committee,  and  on  his  accounts  to 
carry  the  charge  against  these  buildings  when  ap- 
propriation for  them  is  made  by  the  Legislature. 

The  question  of  appropriate  location  for  the  agricultural 

group  of  buildings  was  discussed  at  length,  and  in  view  of  the 

suggestion  that  the  present  site  of  North  College  would  be  an 

admirable  location  for  a  main  agricultural  building,  it  was 

VOTED:  To  authorize  the  Treasurer  to  secure  estimates  of 
cost  for  moving  North  College  and  the  chemistry 
building  to  some  suitable  sites. 

The  Treasurer  made  a  statement  relative  to  certain  improve- 
ments made  at  the  President's  house  by  Professor  Brooks  during 
his  occupancy  of  the  same;  it  was  then 

VOTED:   To  leave  the  matter  to  the  Treasurer  with  authority 
to  return  to  Professor  Brooks  such  personal  prop- 
erty as  can  be  removed  without  damage  to  the  house, 
and  to  pay  not  to  exceed  $50  •  as  reimbursement  for 
property  which  cannot  be  removed. 

On  recommendation  of  the  Treasurer,  it  was 

VOTED:  To  release  Allen  Brothers  from  their  bond  covering 
the  new  entomological  building. 

VOTED:   To  authorize  the  Treasurer  to  expend  not  to  exceed 
$500.  for  grading  the  grounds  of  the  entomological 
building,  and  to  put  in  a  cement  walk  subject  to 
the  approval  of  Mr.  Manning  and  the  chairman  of 
this  oommittee. 

The  Treasurer  reported  the  proposition  made  by  Mr.  Ritchie 
concerning  his  acceptance  of  the  position  of  consulting  archi- 
tect of  ths  institution. 

VOTED:   To  accept  the  proposition  contained  in  Mr.  Ritchie's 
letter  of  September  21,  1910. 


&  A.  of  a.  -   3.  Sept.  30  ft  Oct.  l/io. 

The  Treasurer  reported  that  it  would  become  necessary  to 

secure  a  new  chief  engineer  for  the  instution,  and  it  was 

VOTED:  To  authorize  the  Treasurer  to  employ  such  a  man  at 
a  salary  not  to  exceed  $1500.  per  year,  also  to  ar- 
range satisfactory  duties  for  Mr.  Wallace;  this  ar- 
rangement to  be  subject  to  the  approval  of  the 
chairman  of  this  committee  and  the  president  of 
the  College. 

VOTED :  To  authorize  the  Treasurer  to  present  at  a  subse- 
quent meeting  of  the  committee,  plans  and  reliable 
estimates  for  the  two  faculty  houses  under  consid- 
eration last  year. 

The  President  presented  to  the  committee  the  need  of  larger 

chapel  accommodations  in  the  near  future,  and  it  was 

VOTED:   To  authorize  the  President  to  consult  with  Mr.  Hoyt 
with  regard  to  the  best  means  of  utilizing  the 
present  chapel. 

The  Committee  inpsected  the  site  of  the  proposed  dairy 
building,  also  the  ne?;  entomological  laboratory,  and  then  ad- 
journed to  meet  at  the  college  on  or  about  October  21st,  with  a 
request  that  the  farm  committee  meet  at  the  same  time  to  consid- 
er the  site  of  the  agricultural  group  of  buildings. 
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MINUTES  OF  COMMITTEE  ON  BUILDIN3S  AND  ARRANOEMENT  OF  GROUNDS . 

Hotel  Bellevue,  Boston,  November  3,  1910,  at  1  P.  M. 

PRESENT:  Messrs.  Dickinson,  Bowker,  Wheeler,  (Jerrett,  and  Pres- 
ident Butterfield.   Treasurer  Kenney  was  also  present. 

VOTED:   To  include  in  the  legislative  budget  for  the  com- 
ing winter  an  item  of  $7500.  for  improvements  at 
the  west  experiment  station  building. 

Treasurer  Kenney  presented  a  bill  of  $373*50  for  services 
of  Mr.  Ellsworth  as  architect  for  the  originally  proposed  im- 
provements at  the  west  experiment  station,  and  it  was 

VOTED:  To  approve  the  payment  of  this  bill. 

VOTED :  To  include  in  the  legislative  budget  for  the  coming 
winter  an  item  of  $25000.  for  improvements  at 
Draper  Hall. 

VOTED :  To  include  in  the  legislative  budget  for  the  coming 
winter  an  item  of  $20000.  for  a  bungalow  dormitory 
to  house  approximately  fifty  men. 

VOTED :  To  include  in  the  legislative  budget  for  the  com- 
ing winter  an  item  of  $75000.  for  the  construction 
and  complete  equipment  of  a  dairy  building. 

VOTED :  To  include  in  the  legislative  budget  for  the  coming 
winter  the  following  items: 

Equipment,  $15000. 

Repairs, 20000. 

Minor  improvements,   ....   25000. 
Dwelling  houses  for  professors  20000. 

Mr.  Manning  reported  in  regard  to  a  sewer  system  for  the 

institution,  and  the  relationship  of  the  seme  to  the  village. 

It  was 

VOTED:   To  refer  the  matter  to  a  special  commit-  special  Com- 
tee  to  consist  of  Mr.  Dickinson,  Mr.     riittee  on 
Wheeler,  President  Butterfield,  and      Sewer. 
Treasurer  Kenney;  this  committee  to 
study  the  problem  of  a  college  sewer 
system  and  its  relationship  to  the 
Town  of  Amherst;  the  committee  to  have 
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power  to  prepare  a  bill  or  resolve  for 
the  next  legislature,  carrying  appropria- 
tions for  the  sewer  system,  if  such  a 
couxse  seems  to  them  "best. 


Mr.  Harold  L.  Frost  and  Mr.  Robert  D.  Lull  appeared 
before  the  committee  and  presented  the  plan  of  their  fra- 
ternity (Phi  Sigma  Kappa)  erecting  a  fraternity  house  on 
the  site  owned  by  the  corporation  of  that  fraternity.   No 
vote  was  taken  on  this  matter. 

VOTED:  To  ask  the  incoming  legislature  for  an  annual 
appropriation  of  $5000.  for  grounds. 

Summary  of  items  for  the  legislative  budget  for  the  coming 
winter,  authorized  by  the  committee  on  Buildings  and  Arrange- 
ment of  Orounds: 

Improvements,  west  experiment  station  building,  $  7500. 

Improvements,  Draper  Hall,  25000. 

Bungalow  dormitory,   20000. 

Dairy  building  and  equipment, •.  .   75000. 

Equipment,  15000. 

Repairs,  20000. 

Minor  improvements,   25000. 

Dwelling  houses  for  professors,   20000. 

$207500. 


MINUTES    0?  I1FFTING-    OF    003 "-'IT  IFF    ON    ly.'T'  PI      _•_  .-  ■  ^1-^7?    QF 

GROUNDS. 

Amherst  House,  December  21,  1910,  12  o'clock  Moon. 

PRESENT:  Messrs.  Dickinson,  Gerrett,  Wheeler,  President  Butterf ieldr 
and  Treasurer  Kenney. 

The  Treasurer  stated  that  the  arrangement  wi  "  Mr.  Ritchie  as 

Consulting  Architect  expired  November  J)0.      It  was 

VOTED:  To  employ  Mr.  Ritchie  for  1    iscal  year     rther 

ending  November  JO,    1911 »   :'  terms  plo:      of 

as  last  year.  Mr.  Ritchie. 

The  vote  of  the  Committee  on  Finance,  recomnu      to  the  com- 
mittee on  Buildings  and  Grounds  that  the  item  for  two  faculty 

uses  be  taken  out  of  the  legislative  budget,  and  recommending 
some  form  of  land  leases  to  employes  of  the  ColBge  for  buildir 
purposes,  was  presented.   It  was 

VOTED:   To  take  out  from  the  legislative  budget  the  item 
for  t,_-c  facility  house:  . 

The  question  of  land  leases  to  college  sm;  1  y   was  t 

and  discussed  at  some  length.   It  was 

VOTED:   To  request  a  special  committee,  consist,-       Least  of 
of  Mr.  Gerrett,  the  President,  and  the  Treas-  build- 
urer,  acting  under  the  legal  advice    Mr.  M.   i 
F.  Dickinson,  to  formulate  a  plar  wjiic  may    lots, 
become  the  basis  of  a  system  dr^DUxlding  lots 
to  employes  of  the  institution,  and  to  report 
this  plan  to  a  subseque  it    '  i:ig  of  the  full 
committee. 

The  Treasurer  presented  a  communication  from  Mr.  Ritchie, 
i   attention  to  the  incr  ase  of  rates  for  services  of  ar- 
tects  as  adopted  by  the  American  Institute  of  Archil     in 
After  discussion,  it  was 
VOTED :   To  accept  the  new  rat  architectural  Rates 


aI 
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services  on  new     u  u-     for  archi- 

ary  1,   1911- 

vices  . 
Mr.    Ritchie  presented,  amended,  plans    for  the       oposed  d    Mi- 

tory.     He  demonstrated  tltt   a  one-story  building     ould        b  1       ie- 

sirable,    and   a  letter  was  read,  by  the  President  from  Mr.   Mannia 

stating  that  he  had  become  convinced  that   under     "      circumstances 

.   Ritchie's  plan  for  a  two-story  building  was  superior  to  the 

former  plan.      It  was  then 

VOTED:      To  amen;,  the  plans  for  the  pro;  ssed  dormitory 

by  substituting   the  second-story  tl  :   Plans  for 

former  one-story  plan,    and  voted  further  to       two-story 
authorize  Mr.   Ritchie  to   complete  the  plans        iormitdry. 
and  specifications,    and  to  authorize  the 
Treasurer  to  procure  the   es1  imates  required 
by  law,   -  all  thin  material   to  be  in  the 
hands  of  the  Trustees  by  Jar  u  cy  20t>   if 
possible. 

President    Butt erf ield  presented  a  report  from  Professor 

?.    P.   Moon  in  regard  to  the  character  and  value  of  the  so- 
called  "Merrick  Woods"    in  the  southeast  part    of     "  wn  of 
Amherst.     After  discussion,    it  was 

VOTED:      To   recommend  to  the   Trustees  that  they  coop-     Merrick 
erate  with  the  citizens  of  Amherst    in  recom-     woods. 
mending  to  the  Legislative  that   the   "Merrick 
Woods"  be  purchased  by  the   State  and  held 
permanently  as  a  state  reservation,    the  con- 
trol and  custody  of  the   same  to  be  placed 
in  the  hands   of  the  Trustees  of  this  College. 

President   Butterfield  read  the  correspondence  between 
Professor  Waugh  and  Mr.   Manning,    relative  to   an  arrangement 
by  which  the  latter  became  permanently  associated  with  the 
Department   of  Landscape  Gardening,   both  as  adviser   and  in- 
structor.      After  discussion,    it  was 

VOTED:      That   Mr.  Wheeler  and  President   Butterfield       Agreement 
be  requested  to  formulate  J '      preliminary         regarding 
terms  of  agreement  with  Mr.   Manning,   b3'-  "iiich  Mr.   Mann- 
some  such  relationship  may  be   ef     ct   d.  ing. 


&  A.  of  5.  -  3-  Dec'  21'  191°* 


Mr.  Wheeler  reported  an  inspection  of  the     i  o:."1     :ro- 
posed  athletic  field,  and  it  was 

VOTED:   To  renuest  Mr.  Manning  to  readjust  the  location  Reloca- 

of  the  field  so  a^  to  give  more  room  for  the  tion  of 

recreation  ground  on  the  e     i  '.  -.   of  the  pres-  athlet- 

ent  Lincoln  Avenue,  ic  field 

President  Butt erf icld  called  attenti  n  to  :    '  ■ 

ho  plans  for  the  development  of  the  it  L  !tic  field  -  .  .   gc 

'  rward  until  there  has  been      ■   g  of  ]   i  wil      Q.  T. 

V.  and  Kappa  Sigma  fraternities.   The  matter  was  discussed  at 

some  length,  hut  no  vote  was  taken. 


2. 

MINUTES  OF  COMMIT!1  KK  ON  BUILDINGS  AND  ARRAITGEIIENT  OF  GROUNDS. 
Hotel  Bellevue,  Boston,  January  5,  1911,  at  1.  P.M. 


PRESENT:  Messrs.  Dickinson,  Bowker ,  Gerrett,  Wheeler,  President 

Butterf ield  and  Treasurer  Kenney . 

The  Treasurer  presented  a  letter  from  Allen  Brothers, 
contractors  for  the  entomological  building,  asking  for  an 
allowance  of  $200.  for  the  building  of  the  Hitchcock  Collec- 
tion case.   The  claim  v/as  endorsed  by  Mr.  Hoyt  and  the  Treas- 
urer, and  it  was 

VOTED:  To  pay  Allen  Brothers  #200.  for  building  the 

Hitchcock  Collection  case  in  the  entomological 
building,  same  to  be  paid  out  of  the  special  ap- 
propriation for  equipping  the  building. 

The  President  presented  a  request  from  Dr.  Wellington 

that  room  #7  of  the  chemical  building  be  fitted  up  for  use 

by  advanced  students  in  chemistry.   It  was 

VOTED:  To  authorize  the  Treasurer  to  make  the  changes 
desired  at  an  expense  not  to  exceed  £700. 

The  question  was  raised  with  respect  to  the  site  of  the 
proposed  dormitory,  and  Mr.  Ritchie  was  requested  to  consider 
tentatively  in  making  the  pla.ns,  a  location  between  the  drill 
hall  and  the  veterinary  laboratory.  A  similar  question  was 
raised  as  to  the  location  of  the  dairy  building;Mr .Ritchie 
was  asked  to  complete  the  plans  for  the  dairy  building,  the 
exact  location  to  be  determined  at  a  future  meeting. 

There  was  a  general  discussion  of  the  problem  of  procur- 
ing a  competent  engineer  for  the  college.  The  President  made  a 
brief  report  of  progress  in  Mr .Hoyt' s  plans  for  enlarging  the 
chapel . 

The  sub-committee  appointed  to  outline  a  plan  for  leasing 
land  on  the  college  estate  to  employees  and  fraternities  for 
building  purposes,  made  s  report.   it  v/as 


VOTED :   To  recommend  to  the  Trustees  that  the  Legislature 
be  asked  to  pass  a  resolve  granting  authority  to 

the  Trustees  to  make  such  leases. 


MINUTES  OF  COMMITTEE  OK  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 
Hotel  Bellevue,  Boston,  January  2<>,  1911,  at  12.00. 


PRESENT:  Messrs.  Dickinson,  Wheeler,  Preston,  President 
Butt erf i eld  and  Treasurer  Kenney. 

Mr.  Clarence  P.  Hoyt  presented  tentative  plans  for  the 
enlargement  of  the  Chapel  building.   No  action  was  taken,  the 
decision  being  left  to  a  future  meeting. 

Mr.  Parsons,  on  behalf  of  Mr.  Ritchie,  presented  plans 

and  specifications,  as  revised,  for  a  two-story  dormitory.   The 

estimate  for  this  structure  wag  025,000.,  and  it  was 

VOTED:   To  authorize  the  Chairman  of  the  Committee  and 

the  Treasurer  to  present  to  the  Legislature  the 

necessity  for  an  increase  of  the  appropriation 

for  the  proposed  dormitory  from  $20,000  to  $25,000. 

Mr.  Manning's  revised  plans  for  the  location  of  the  pro- 
ved athletic  field  were  presented  and  discussed,  and  it  was 

VOTED:   That  the  matter  be  left  with  the  President  with 
the  request  to  report  back  to  the  Committee  with 
suggestions  for  the  future  development  of  the 
plans . 

A  general  discussion  ensued  concerning  the  details  of  the 
terms  of  proposed  leases  of  land  to  individuals  and  societies 
connected  with  the  college  for  building  purposes,  and  Mr.  M.  F. 
Dickinson  was  requested  to  draw  up  a  form  of  lease  to  be  pre- 
sented to  the  Governor  and  Council  for  their  approval. 
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MINUTES  OP  COMMITTEE  OH  BUILDINGS  Aim  GROUNDS . 
Office  of  the  President,  Amherst,  April  21,1911  at  8:30. a.m. 


PRESENT:   Trustees  Dickinson,  Preston,  Wheeler,  and 

President  Butterfield;  Treasurer  Kenney  also 
met  with  the  committee. 

It  was 

VOTED :  To  authorize  the  Treasurer  to  allow  Tennis  Court 
the  Beta  Kappa  Phi  fraternity  to     for  B  ,K  .P  . 
place  a  tennis  court  on  the  ground   fraternity, 
north  of  the  chemical  laboratory, 
subject  to  such  rules  as  he  may 
prescribe  . 

Treasurer  Kenney  made  a  statement  concerning  can- 
didates for  the  position  of  assistant  engineer,  and  on 
his  recommendation  it  was 

VOTED:  That  the  President  and  Treasurer  be   Employment 
authorized  to  employ  Mr.  P.  C.  Schroy-     of 
er  of  Michigan  as  assistant  engineer  P .G .Schroyer . 
at  a  salary  of  $1000  a  year . 

On  presentation  by  the  Treasurer  of  a   bill  from 

Professor  Woodbridge,  it  was 

VOTED :  To  approve  the  payment  of  Professor    Woodbridge's 
'vVoodbridge's  bill  of  $51.45  for  ser^    bill, 
vices  in  connection  with  changes  in 
the  plan  of  heating  the  proposed  dairy 
building . 

Professors  Foord  and  Graham  presented  plans  for  the 

new  poultry  plant.   After  explanation  and  discussion  it 

was 

VOTED:  That  the  Treasurer  be  authorized  to   Expenditure 
erect  buildings  in  accordance  with        for 
these  plans,  and  on  the  Following   Poultry  Plant, 
schedule  of  estimates;  payments  on 
same  to  be  made  from  the  special  ap- 
propriation of  .^5000  made  by  the  leg- 
islature of  1910: 
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Laying  Houses  -   -   -   -    $1200.00 

Incubator  House   -  1231.00 

Yards   -   -    -   -   -   -      100.00 

Brooder  Houses    -   -   -      879.00 
Colony  Houses  -  350 .00 

"1J3760  . 00 

Steam  line    extension    ------    $    300.00 

Supplies   and    current   maintenance   -      -        850  .  00_ 

$1150.00 

Three  students,  Llessrs .  Smith  and  Pursley  of  the  senior 

class  and  Parker  of  the  junior  class,  presented  a  plan  for 

the  remodeling  of  the  entrances  to  the  present  Social  Union 

Room,  and  other  changes.   After  discussion  it  was 

VOTED:  To  request  Mr.  Ritchie  to  study  the  Remodeling 

plan  and  report  to  the  committee  at  Social  Union 
a  future  meeting,  with  recommendations.   Room. 

Professor  Waugh  presented  a  project  for  the  location 

of  the  new  apiary .   After  visiting  the  various  available 

sites,  it  was 

VOTED:  To  locate  the  apiary  on  the  site  of    Location 
the  "old  creamery"  building.       of  apiary. 

Also  it  was 

VOTED:  To  request  the  Treasurer,  after  con-     Apiary 

sultation  with  Doctor  Gates  and  Mr .     Buildings. 
Ritchie,  to  present  plans  and  estimates 
for  the  new  apiary  buildings  and  for  the 
disposal  of  the  "old  creamery"  building. 

Professor  Waugh  presented  an  informal  plan  for  the 

temporary  use  by  the  horticultural  division  of  the  "Louisa 

Baker"  land.   It  was 

Use  of 
VOTED:  To  adopt  the  recommendation.        Louisa  Baker 

land  . 
Plans  drawn  by  students  in  landscape  gardening  for  the 

proposed  street  car  waiting  room  were  presented,  and  after 

discussion  it  was 
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VOTE]) :  To  authorize  the  Treasurer  to  erect  Street  car 
such  a  'building  as  soon  as  possible,   waiting 
the  structure  to  be  built  of  brick       room, 
and  concrete,  and  plans  to  be  ap- 
proved by  Professor  Waugh  and  Mr. 
Ritchie. 

A  question  was  raised  relative  to  the  desirability 
of  the  present  location  of  the  walks  in  front  of  the  en- 
tomological building.   A  suggestion  from  Professor  Fernald 
was  presented.   After  discussion  it  was 

VOTED;  To'  approve  the  plan  for  entomologi-  Walks  for 

cal  walk  as  now   laid  down  with  the  entomological 
addition  of  temporary  extensions     building, 
across  the  corners  .   The  Treasurer 
was  authorized  to  construct  on  this 
plan  a  walk  of  concrete  removable 
flag-stones,  with  the  exception  of 
the  platform  in  front   of  the  step3 
which  shall  be  of  concrete. 

Professor  Waugh  raised  a  question  concerning  the 
removal  of  certain  spruce  trees  in  front  of  the  entomolog- 
ical building,  and  after  discussion  it  was 

VOTED:  To  authorize  Professor  Waugh  to       Cutting 
remove  such  trees  on   the  Stockbridge     of 
Road,  and  on  the  axis  walk,  as  he      trees, 
shall  mark  for  removal  after  con- 
sultation with  Mr.  Manning. 

In  the  evening  at  the  President's  house,  in  consulta- 
tion with  Mr.  Manning  and  Mr.  Ritchie,  there  was  a  full 
discussion  of  the  question  of  the  location  of  the  pro- 
posed agricultural  group. 

a**************  ****■***#********#********* 

The  committee  re-convened  at  the  President's  office 

at  9:30  A.M.,  Saturday,  April  22. 

PRESENT:   Trustees  Dickinson,  Gerrett,  Wheeler,  and 

President  Butt  erf ield .   Trustee  Ellis  was  also 
present  and  sat  with  the  committee. 


Bills  from  Mr.  James  II.  Ritchie  for  revision  of  plans 

for  proposed  dormitory  and  proposed  dairy  building  were 

presented  by  the  Treasurer,  and  after  discussion  it  was 

VOTED:  To  refer  the  matter  to  the  Chairman   Ritchie's 
of  the  committee  with  power.  bill. 

The  President  reported  concerning  the  repairs  made 

at  the  President's  house,  mentioning  some  things  yet 

needed,  and  after  discussion  it  was 

VOTED :  To  approve  future  repairs  at  the    Repairs  at 
President's  house,  such  as  latticed  President's 
enclosure,  awnings,  painting,  etc.,    house. 
same  to  be  made  out  of  the  forth- 
coming legislative  appropriation 
for  repairs. 

Also  it  was 

VOTED:  To  leave  the  matter  of  satisfactory  Heating 

heating  of  the  President's  house  President's 

to  the  President  and  the  Treasurer  house, 
with  power. 

Also  it  was 

VO TED :  To  refer  the  question  of  building  a  Further  re- 
new porch  at  the  President's  house   pairs  at 
to  the  President  and  Treasurer  with  President's 
power.  house. 

President  Butterfield  presented  a  memorandum  contain- 
ing a  tentative  proposal  for  the  policy  on  the  part  of  the 
Trustees  relative  to  the  erection  of  houses  by  fraternity 
corporations.   It  was  the  sense  of  the  committee  that 
further  discussion  on  this  matter  should  ensue  at  a  future 
meeting,  and  on  recommendation  of  the  President  it  was 

VOTED:  To  authorize  the  President  to  issue  a  Fraternity 
call  for  a  conference  on  the  subject  conference. 
of  fraternity  houses,  to  be  held  at 
the  college,  and  to  be  participated 
in  by  the  committee  and  by  representa- 
tives of  the  Faculty,  of  the  fraternity 
corporations,  and  of  the  student  member- 
ship of  the  fraternities. 


The  committee  again  went  over  on  the  ground  the 
matter  of  location  of  proposed  new  buildings  and  noted 
sites  staked  out  by  Mr.  Manning  and  Professor  Waugh. 

It  was 

VOTED:  To  locate  the  proposed  new  dormi-    Location 
tory  on  the  site  directly  north        of 
of  the  veterinary  building.         Dormitory. 

It  was 


VOTED: 


To  locate  the  agricultural  group 
on  the  site  west  of  Draper  Hall, 
including  the  location  of  the 
dairy  building  just  north  of  the 
ravine  and  west  of  the  present 
farm  house. 


Location 
of 
Agricultural 
group . 


It  was 


VOTED :  To  request  the  Treasurer  to  present    Farm 
plans  and  estimates  for  the  removal   House. 
and  further  use  of  the  present  farm 
house,  or  so-called  Pitts  house. 


It  was 

VOTED :  To  accept  the  general  location  of  the 
proposed  chemical  laboratory  on  the 
land  lying  between  the  present  horti- 
cultural barn  and  the  administration 
building  of  the  experiment  sta.tion. 

In  this  connection  it  was  also 


Location 

of 

Chemical 

Laboratory. 


VOTED:  To  authorize  the  President  to  present   Plans 
a  project  for  a  new  chemical  labora-      for 
tory,  and  somewhat  detailed  suggestion^  Chemical 
for  a  wing  or  portion  of  proposed  labor-Laboratory 
atory,  which  may  be  built  in  the  near 
future,  and  nay  be  available  for  the 
research  work  in  chemistry. 

After  viewing  the  parcel  of  land  known  as  the  Newell 

farm,  it  v/as 

VOTED:  To  ask  Professor  Poord  to  secure  an  Option 

option  for  ninety  days  on  this  farm,  on 

provided  Mr.  Gerrett  and  Mr.  Ellis  Newell  land 
approve. 


MINUTES  OF  COMMITTEE  OH  BUILDINGS  ALTS  GROUNDS. 
Office  of  the  President,  Amherst,  June  8-9,  1911. 


PRESENT:   Trustees  Gerrett,  Preston,  Wheeler,  and  President 
'Butterfield;  also  by  invitation  Trustees  Gleason 
and  Hosraer  and  the  Treasurer. 

In  the  absence  of  Mr.  Dickinson,  Mr.  Wheeler  was 
elected  temporary  chairman. 

President  Butterfield  presented  for  further  discus- 
sion the  memorandum  concerning  rules  governing  fraternity 
houses  which  had  been  discussed  at  a  prior  meeting.   After 
further  discussion,  it  was  Fraternity 

VOTED:  That  the  college  will  permit  and  encourage  the  house8« 
erection  of  fraternity  rooming  houses. 

It  was  also 

VOTED:  That  the  memorandum  be  presented  to  the  fraterni- 
ty conference  as  substantially  the  views  of  the 
committee,  subject  to  amendment. 

Mr.  Herbert  W.  Blaney  of  the  senior  class  presented 

plans  for  the  remodeling  of  the  Social  Union  room  as  revised 

by  Mr.  Ritchie,  and  argued  for  the  change.   It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  changes  Plans  for 
in  the  Social  Union  room  be  made  at  a  cost   Social  Union 
approximating  $800.,  and  that  the  Treasurer      Room, 
be  authorized,  in  consultation  with  Mr.  Rit- 
chie, to  make  these  repairs  out  of  the  special 
legislative  repair  fund. 

Mr.  Wheeler  reported  a  consultation  with  Mr. 

Johnson,  the  engineer,  relative  to  sewerage  system. It  was 

VOTED:  To  request  Mr.  Hosmer  to  act  with  Mr.  Wheeler  Sewage 

as  a  sub-committee  to  secure  further  informa-  disposal, 
tion  in  regard  to  the  cooperation  between  the 
town  of  Amherst  and  the  college  in  the  matter 
of  sewage  disposal. 

President  Butterfield  made  reports  on  the  following 

points:  That  Mr.  Ritchie  will  be  asked  to  submit  a  report  in 
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regard  to  the  general  policy  of  providing  adequate  au-  Auditorium 

space . 

ditorium  space;  that  steps  were  being  taken  to  secure  the 

Transfer  of 
transfer  of  the  property  of  the  college  to  the  common-  college  pro- 
perty, 
wealth  in  accordance  with  the  new  law;  and  that  the  bill 

Lease  of 
authorizing  the  Trustees  to  make  leases  of  land  to  members  land. 

of  the  Faculty  and  to  fraternity  corporations  had  become 
a  law. 

Professor  Foord  and  Mr.  Ritchie  presented  tenta- 
tive plans  for  the  agricultural  building.  After  discussion, 

it  was 

Plans   for 
VOTED:    To   report    these  plans    to   the  Trustees   for     Agricultural 
further   consideration.  Building. 

Professor  Poord   reported  that   thus   far  Mr.   Newell 

Newell 
had   refused   to   give  an  option  on  hi3  farm  land,    but   that  ne-       land. 

gotiations  were   still   in  progress. 

President  Butterfield   reported   that   the  Owen  land 

Owen 

was  now  on  the  market.  Mr.  Duane  Nash  appeared  before  the    land, 
committee,  and  said  that  the  lowest  price  for  the  land  would 
be  $6000.   Professor  Sears  presented  a  memorandum  and  argu- 
ment in  respect  to  the  great  need  of  the  land  for  horticul- 
tural purposes. 
It  was 

VOTED:  To  refer  the  projects  for  purchase  of  the  Newell 
farm  and  Owen  land  to  the  Trustees,  with  recom- 
mendations that  both  parcels  be  purchased,  if 
suitable  financial  arrangements  can  be  made. 

Mr.  Wheeler,  to  whom  had  been  referred  Mr.  Ritchie* s 
bill  for  revising  plans  for  the  dairy  building  and  the  dormi- 
tory, reported  that  Mr.  Ritchie  had  modified  his  bill  somewhat, 
and  recommended  payment  in  accordance  therewith  as  follows:  for 


the  dairy  building,  $850,  for  the  dormitory  $271.23. 

Treasurer  Kenney  reported  a  bill  of  Mr,  Emory  A. 
Ellsworth  of  $291,  for  architect's  fees  in  connection  with 

plans  for  additions  to  Draper  Hall.   It  was 

Bills: 
VOTED:  To  authorize  the  Treasurer  to  make  payments  Messrs. 

to  Mr.  Ritchie  and  Mr.  Ellsworth  in  accord-  Ritchie  and 
ance  with  the  above  bills  as  follows:  Mr.   Ellsworth 
Ritchie,  $1121.23;  Mr.  Ellsworth,  $291. 

President  Butterfield  reported  negotiations 

Survey  of 
with  Mr.  John  L.  Graves  relative  to  his  making  a  survey  jjt.  Toby. 

of  his  forest  tract  on  Mt.  Toby.  Mr.  Graves  does  not 

wish  to  have  a  survey  made  until  autumn. 

In  the  evening  the  committee  met  with  the  fra-  Fraternity 

Conference., 
ternity  conference  called  on  authorization  of  the  committee, 

to  consider  rules  and  regulations  governing  fraternity  houses. 
The  conference  was  attended  by  members  of  the  Faculty,  and 
alumni  and  students  representing  the  various  fraternities, 
to  the  number  of  nearly  forty,  and  there  was  a  frank  dis- 
cussion of  various  phases  of  the  question. 

The  committee  re-convened  Friday  morning  at  the  Pres- 
ident's office. 

PRESENT:  Trustees  Bowker,  Preston,  and  wheeler,  and  Presi- 
dent Butterfield.  Mr,  Wheeler  was  in  the  chair. 

A  conference  was  held  with  representatives  of  the  Phi 
Sigma  Kappa  fraternity  relative  to  plans  for  building  a  fratern- 
ity house  on  land  now  owned  by  the  fraternity.   Conferences  were 
also  held  with  the  trustees  of  the  Kappa  Sigma  fraternity  and 
members  of  the  corporation  of  the  Q..T.V".  fraternity  relative  to 

nd  now  owned  by  the  fraternities  and  needed  for  the 
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athletic  field. 

» 
After  discussion,  it  was 

VOTES;  To  recommend  to  the  Trustees  the  purchase  of  the  <}.T.V. 
lands  owned  by  the  Kappa  Sigma  and  Q.T.V.  fratern-  and 
ities  at  a  value  to  be  appraised,  and  recommending  Kappa 
further  that,  so  far  as  may  be  necessary,  the  Trus-Sigma. 
tees  of  the  college  borrow  money  to  carry  the  pro-Proper- 
perty  until  such  time  as  the  college  may  deed  land    ty. 
to  the  fraternities  in  exchange  for  these  parcels, 
or  may  secure  gifts  or  appropriations  for  final 
purchase  by  the  commonwealth.   It  was 

VOTED:  To  recommend  to  the  Trustees  the  approval  of  the    Phi 

project  of  the  Phi  Sigma  Kappa  fraternity  to  erect  Sigma 
a  fraternity,  house  upon  the  land  now  owned  by  the  Kappa 
fraternity,  provided  that  the  plans  shall  meet  the  House, 
approval  of  the  committee  with  respect  to  cost, 
sanitation,  and  exterior  appearance,  and  provided 
also  that  when  erected,  the  house  shall  be  subject 
to  such  rules  and  regulations  for  the  governance 
of  the  fraternity  house  as  may  be  adopted  concur- 
rently by  the  Trustees  and  representatives  of  the 
fraternities . 

After  further  discussion  with  the  Trustees  of  the 

Appraisal 
Kappa  Sigma  fraternity,  the  following  names  were  agreed  upon,   of 

Kappa  Sigma 
as  appraisers  of  the  land  owned  by  the  fraternity:  Mr.  Edward  Proper- 
ty. 
D.  Bangs  of  Amherst,  Mr.  A.  B.  Allen  of  Amherst,  Mr.  W.  R. 

Brown  of  Amherst;  as  alternates,  Mr.  William  T  jChapin  of  Am- 
herst, Mr.  Charles  E.  Wakefield  of  Amherst,  and  Mr.  Stanley  A. 
Phillips  of  Amherst. 
It  was 

VOTED:  To  authorize  the  President  and  the  Treasurer  to  Appraisal 

arrange  for  this  appraisal  and  to  secure,  if  pos-  of 

sible,the  appraisal  of  the  Q.T.V.  lot  by  the  sameQ«T.V. 
appraisers.  Property. 

It  was 

VOTED:  To  authorize  the  President  and  Treasurer  to  submit 
to  the  Trustees  a  memorandum  covering  the  views  of 
the  committee  relative  to  a  method  of  financing  the 
purchase  of  the  following  parcels  of  land:  the  New- 
ell farm,  the  Owen  lot,  the  Kappa  Sigma  fraternity 
land  and  the  Q.T.V,  lot. 
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It  was 

VOTED:  That  the  salary  of  Mr.  Clarence  A.  Jewett  be  Salary  of 
$1200  a  year,  same  to  take  effect  September  Mr.  Jewett. 
1,  1911. 

VOTED;  That  the .salary  of  Mr.  Robert  Knightly  be      Salary  of 
$1050  a  year,  same  to  take  effect  September  Mr.  Knightly. 
1,  1911. 
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LIST   OF 

COMMITTEE  MEETINGS.    - 

_   _   _ 

Trustees  C< 

Date 

smmittee   on  BUILDINGS   AND  ARRANGEMENT   OF  GROUNDS. 

Notices 
Place                 .          sent 

^.  Minutes  .   .       Remarks 

1909 

;  March  18 

Wilder  Hall,    Amherst       March  3 

0.   K. 

Preceded 

m' t'g   or  Com. 

May   14-15 

ArnLer.-it 

May   11 

0.   K. 

June  17, 

University  Club 

June   14, 

0.   K. 

July    84 

Amhe  rs  t 

July  18 

0.   K. 

Oct.   8, 

■■  ■ "  ■  "i 
Amherst,                            ]         Oct.   1, 

0.   K. 

Dec.  21, 

Exchange  Club,             \         Dec.  17 

0..  K. 

1910 
Jan.   5-6 

University  Club 
State  House 

Dec.   89,' OS 

■ 

0.   K. 

First  meeting  pre 
ceded  by  meeting 
«jf  Coonlaalon. 

May  19, 

Hotel  Eellevue 

May  14, 

0.   E. 

June  15, 

Exchange  Club 

June   10, 

0.   K. 

July  1, 

Pres.  Office,   Amher 

3t     June  29 

0.   Z 

Aug.  13, 
• 

Pres.   Office,    Amhers 

t        Aug. 

0.   K. 

Sept.   30, 

Pres.   Office,    Archers 

t     Sept.    20, 

0.   K. 

Meeting  continued 
at  8 .30   A.M.    Oct. 
1st . 

Nov.   3, 

Hotel  Bellevue 

0.    K. 

Dec.   SI 

Amherst  House 

Dec.   16 

0.   K. 

1911 . 
Jan.   5, 

Hotel  Bellevue 

Dec.   31, '10 

0.   K. 

Jan.   80, 

t 

Hotel  Bellevue              j    Jan.   16, 

0.  K. 

April  81-85 

Pres .Office,   Amhers 

S     April   15, 

0.   K. 

MINUTES  OF  THE  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GROUNDS. 
Bellevue  Hotel,  Boston,  June  27,  1911. 


PRESENT:  Messrs.  Wheeler,  Bowker,  Preston,  President  Butter- 
field,  and  Treasurer  Kenney. 

Mr.  William  Johnson  was  present  by  invitation  and  took  part 

in  an  informal  discussion  of  the  general  question  of  cooperation 

between  the  college  and  the  town  of  Amherst  in  the  disposal  of 

sewage.   It  was 

VOTED :  To  authorize  the  President  to  confer  with   Employment 
the  selectmen  of  the  town  of  Amherst,  parti-  of  Mr, 
cularly  with  reference  to  the  attitude  of   Johnson, 
the  selectmen  toward  the  employment  by  the 
college  of  Mr,  Johnson  as  consulting  engineer 
the  college  sewerage  system. 

It  was 

VOTED:  To  recommend  to  the  commission  on  Buildings  Meeting  of 
and  Grounds  that  there  should  be  held  a  meet-  Commission 
ing  of  the  Commission  in  connection  with  the  on  Build- 
next  meeting  of  this  committee  at  Amherst,  ings  &  Grounds 
July  28-29,  1911 . 

A  question  was  raised  in  regard  to  the  best  method  of 
submitting  estimates  for  legislative  appropriations  to  cover 
the  items  of  repairs,  department  teaching  equipment,  and  gen- 
eral improvements.   It  was  pointed  out  that  under  the  law  re- 
quiring estimates  to  go  to  the  auditor  by  November  15,  it  is 
almost  impossible  to  prepare  close  figures  and  careful  esti- 
mates in  detail,  in  connection  with  repairs  and  similar  items, 
by  the  time  of  the  Trustees'  meeting  early  in  November.  After 
discussion,  it  was 

VOTED :  To  authorize  the  President  to  submit  to  the  corn-Estimate 
mittee  in  the  autumn,  and  for  consideration  by  for  Legis- 
the  Trustees,  estimates  on  these  items  in  round  lative 
figures,  which  are  to  be  considered  as  a  part  appropria- 
of  the  legislative  budget  to  be  sent  to  the  au-  tions. 
ditor  of  the  commonwealth,  but  which  may  be  re- 
vised by  the  Trustees  themselves  at  the  annual 
meeting,  on  the  basis  of  detailed  projects  and 
estimates. 
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It  was 

VOTED:  That  Prof eaaor  Waugh  and  Professor  Hasbrouck  be 
invited  to  appear  before  the  committee  at  its 
next  meeting  in  Amherst  to 'discuss  the  question 
of  housing  accommodations  for  themselves. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  employ  a  head  Employment 
janitor  for  the  institution,  beginning  Decern-  of  head 
ber  1;  to  submit  to  a  subsequent  meeting  of  the  janitor, 
committee  a  general  plan  for  the  college  janitor 
service;  and  at  that  time  to  invite  heads  of 
departments  to  discuss  the  plan  with  the  com- 
mittee. 

Mr.  W.  H.  Caldwell  of  the  class  of  '87,  trustee  for  the 
Kappa  Sigma  fraternity,  appeared  and  there  was  further  dis- 
cussion of  the  methods  by  which  the  college  might  obtain  pos- 
session of  the  Kappa  Sigma  property.  Treasurer  Kenney  reported 
that  the  appraisers  authorized  by  the  committee  had  reported 
a  valuation  of  $6000  on  the  house  and  lot  and  $1200  on  the  va- 
cant lot  -  a  total  of  $7200.   It  was 

VOTED:  To  leave  this  whole  question  to  a  sub- commit tee   Kappa 
consisting  of  Mr.  Preston  and  Treasurer  Kenney,   Sigma 
with  full  authority  to  arrange  for  the  purchase  fraterni- 
of  the  land  on  the  best  terms  possible,  and  for  ty  proper 
the  financing  of  the  purchase  with  the  Savings   -ty. 
Bank,  or  other  financial  institution,  in  what- 
ever way  seems  best  to  protect  the  interests  of 
the  college. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  advertise  for  bids  3ids 
for  the  construction  of  the  proposed  dairy  build-  for 
ing  as  soon  as  the  appropriation  bill  for  the   Dairy 
same  is  passed,  the  bids  to  be  in  the  hands  ofBuilding. 
the  Treasurer  not  later  than  July  28. 

It  was  suggested  that  the  President  request  Professor  Foord 
to  consult  with  the  heads  of  departments  in  the  Division  of  Agri- 
culture relative  to  theplans  for  the  proposed  agricultural  build- 
ing, and  to  submit  to  Mr.  Ritchie,  not  later  than  July  15,  any  fuiv 
ther  suggestions  for  changes  in  the  tentative  plans. 
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It  was 

VOTED:  To  empower  Treasurer  Kenney  to  purchase  the  Purchase  of 
Owen  land  on  the  best  terms  possible.    Owen  land. 

It  was 

VOTED:  To  lay  the  question  of  the  purchase  of  the  Purchase  of 
Newell  land  upon  the  table  until  the  next  Newell  land, 
meeting  of  the  committee. 

President  Butterfield  reported  an  interview  with  the  of- 
ficials of  the  Q.  T.  V.  corporation,  and  after  discussion  it 
was 

VOTED:  To  request  the  Treasurer  to  negotiate  with  the  Negotia- 
corporation  on  the  following  basis:  tions  for 

q,.   T.  V. 

1.  An  exchange  of  land  with  the  fraternity  fraternity 
corporation  on  appraisal  of  both  parcels  to    land, 
be  exchanged:  in  case  the  exchange  of  land 

of  equal  values  is  not  satisfactory,  the 
question  of  payment  to  the  fraternity  part- 
ly in  land  and  partly  in  cash  to  be  discussed. 

2.  Direct  purchase  by  the  college  on  appraised 
value. 

3.  In  either  case,  if  the  plan  of  an  appraisal 
is  not  satisfactory,  the  fraternity  is  asked  to 
set  a  price  at  which  it  will  sell  to  the  college. 

4.  The  fraternity  is  also  asked  to  appoint  a  com- 
mittee with  full  authority  to  negotiate  the  sale 
of  land  to  the  Trustees  of  the  college. 

It  was 

VOTED:    To   authorize  the  Treasurer   to  make   the   improve-   Improve- 
ments  at   the  West  Experiment   Station  building  ments   at 
as   soon  as   the  legislative  appropriation   of     West  Experi- 
07500   for  this  purpose   is  available.  ment   Station. 

The  following  apportionment   of   the  item  of  $10,000   in   the 

legislative  appropriation  for   teaching  and   office   equipment 

was  voted   by  the  committee: 

Apportionment 

Agriculture  $  400.00    of  appropriation 

Chemistry  300.00    f        equipment. 

Floriculture  125.00 

Forestry  1000.00 

General.  Maintenance  4000.00 
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Landscape  Gardening  $  600.00 

Language  &  Literature  100.00 

Library  125.00 

Math.  &  Physics  750.00 

Military  1000.00 

Physical  Education  150.00 

Political  Science  25.00 

Pomology  300.00 

Pres.  Office  250.00 

Zoology  &  Geology  200.00 

9325.00 

President's  Order  675.00 

$10000.00 

The  following  apportionment   of  the   item  of  $10,000   in  the 

legislative   appropriation  for   repairs  was 

Apportionment 
VOTED;  0f   appropriation 

Repairs  -  1911.  for  repairs. 

Agriculture  $150.00 

Botany  75.00 

Entomology  100.00 

Experiment   Station  75.00 

Floriculture  300.00 

General  Maintenance  9000.00 

Painting  College  Bldgs.  $2500. 

Lunch  Room  2000. 

Sundry  Repairs,    storage   con- 
nection with  Heating  Plant .  4500. 

Miscellaneous  Repairs  5300.00 

$15000.00 

It  is  understood,  however,  that  the  item  of  $2000  for  the 

installation  of  a  lunch  room  in  Draper  Hall  shall  be  left  in 

abeyance  until  further  vote  of  the  committee. 


The  following  apportionment  of  the  item  of  $10,000  in  the 

legislative  appropriation  for  general  minor  improvements  was 

Apportionment 
VOTED:  of  appropri- 

General  &  Minor  Improvements  -  1911.  ation  for 

improve- 
Agriculture,  Sheep  Shed  $  1400.00   ments. 

Pasture  2000.00 

Entomology,  Apiary  1500.00 

Experiment  Station 
Floriculture 
General  Horticulture 
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General  Maintenance  $9600.00 

Fire  Apparatus  $1000.00 
Arch  boiler  plates   and  cond.600.00 

Coal    storage  2500.00 

Walks  3000 .00 

Sundry  Improvements  2500.00 

Pomology  500.00 

$15000.00 
The   question   of   the  use  of  $2000   for  pasture,    $1400   for 
erection  of   sheep   sheds,    and  $1800   for  new  stable  at   the  new 
stock  barn   to   be   decided  at  a  later  meeting  of   the   committee, 


._ 


MINUTES  OP  THE  TRUSTEES'  COMMITTEE  PIT  BUILDINGS  AND  GROUNDS, 
President's  Office,  Amherst,  July  28, 1911, at  12  o'clock. 


PRESENT:  Messrs.  Wheeler,  Bowker,  Preston,  and  President 
Butterfield. 

The  bill  of  Professor  Williston  of  Harvard  Law  School,  Bill  of 
to  the  amount  of  $300,  for  legal  services  in  connection   Professor 
with  the  transfer  to  the  Commonwealth  of  the  titles  of  the  Williston.' 
college  land,  was  presented,  and  it  was 

VOTED:  To  authorize  the  President  to  approve  the  bill. 

The  President  reported  that,  acting  under  vote  of  the 
committee,  he  had  consulted  with  the  selectmen  of  the  town 
of  Amherst,  and  that  they  had  no  objection  to  the  employ- 
ment by  the  college  of  Mr.  Johnson  of  Boston  as  consulting 
engineer  in  connection  with  the  work  on  the  college  sewer- 
age system.   It  was  then 

VOTED:  To  request  the  special  committee  on  this  sub- Employment 
ject,  Messrs.  Wheeler  and  Hosmer,  to  consult   of  Mr. 
with  Engineer  Johnson  relative  to  serving  the  Johnson, 
college  in  the  capacity  of  engineer  for  the 
college  sewerage  system,  the  committee  to  have 
power  to  employ  him  for  such  time  and  on  such 
terms  as  they  may  arrange. 

The  Treasurer  expressed  a  desire  to  consult  with  Pro- 
fessor Woodbridge  about  the  problem  of  enlarging  the  heat- 
ing main  across  the  ravine,  in  view  of  the  location  of  the 

proposed  agricultural  group,  and  it  was 

TT__^nT^  _     ..       ..   _         ,  .,  a,  Consultation 

VOTED:  To  authorize  the  Treasurer  to  consult  with  Pro-   Wi+y. 

fessor  Woodbridge  in  regard  to  the  project  for  professor 

the  enlargement  of  the  heating  main  across  the   7/oodbrideB 

ravine. 

A  memorandum  was  presented  which  had  been  prepared  by  Presi- 
dent Butterfield,  Professor  Waugh,  and  the  Treasurer,  relative  to 
the  building  of  walks  on  the  college  grounds  during  the  present 


L. 


season,  together  with  estimates  for  the  same.   In  accordance 


I 


with   this  memorandum   it   was  Construction   of 

new  walks. 
VOTED :    To    authorize   the   construction   of  walks   out   of 

the    special    legislative  appropriation   as   follows: 


1.  Main  walk   from  President's   house, $300. 

2.  South  walk   from  President's   house  100. 

3.  South   of    chapel    to   Draper  Hall 1000. 

4.  North  and   South   Colleges 200. 

5.  Draper  Hall    to   waiting-room( Cinder) --  300. 

6.  Entomological   building   cement   blocks-  250. 

7.  Clark  Hall    switch  to  Olmstead   road   --  370. 

8.  Draper  Hall    to   Experiment    Station. (  cin)    215. 

Total------$2735. 

Bids  for  the  construction  of  the  dairy  building  and  for 
the  heating  and  plumbing  of  the  same  were  received  as  follows: 
Construction  . 


H.  Wales  Lines  Co.,  Meriden,  Conn.  - 
Dewing  &  Horan,  Boston,  Mass.-   - 
Hooper-Waters,  Boston,  Mass.  ---."- 
C.  W.  Mead,  Boston,  Mass,  - 
Allen  Brothers,  Amherst,  Mass.   - 
Tyson  Construction  Co.,  Boston,  Mass.  - 
Cunningham  Brothers,  Lynn,  Mass. 
F.  P.  Jonsberg  Co.,  Boston,  Mass. 
Plumbing.. 

Wm.  H.  Mitchell  &  Sons,  Boston,  Mass.  - 
Sullivan  &  Carmody,  Holyoke,  Mass.  - 
Wykoff  &  Lloyd,  Springfield,  Mass.  -   - 
John  0'Connell,  Boston,  Mass.  -   -  -   - 
Pierce  &  Cox,  Boston,  Mass.      -  - 
Nichols  &  Drown,  Lynn,  Mass.   -  - 


054,700. 
55,248. 

56,687. 
57,758. 
59,162. 
62,480. 
63,510. 
63,990. 

$2290. 

2686. 
3000. 
3333. 
3397. 

3397. 


t— 


Mutual  Plumbing  &  Heating  Co.,  Amherst,  Mass.  -   3500. 


Heating. 

Wyckoff  &  Lloyd,  Springfield,  Mass., .A3687. 

Hern  Furlong  Co.,  Boston,  Mass.  --------------  3933. 

George  McLean  Co.,  Springfield,  Mass. ■ 4100. 

A.  B.  Franklin  &  Son,  Boston,  Mass. 4100. 

Pierce  &  Cox,  Boston,  Mass. --■ 4173. 

Holyoke  Valve  &  Hydrant  Co.,  Holyoke,  Mass.  —  4195. 

Lynch  &  Woodward,  Boston,  Mass. -- ■--  4263. 

Y/illiam  H.  Gall i son,  36  Oliver  St.,  Boston. 4544. 

After  discussion  it  was 

VOTED:  To  authorize  the  Treasurer  to  close  with  the  Contracts 
lowest  bidders  the  contracts  for  the  construe-   for 
tion  of  the  dairy  building,  after  consultation  Dairy 
-  with  Mr.  Ritchie,  Professor  Foord  and  Prof essorBuilding . 
Lockwood,  and  after  making  with  these  persons 
such  adjustments  in  the  details  of  construction 
as  shall  be  satisfactory  to  them. 

Professor  Foord  presented  the  need  of  the  Farm  Depart- 
ment for  the  erection  of  sheep  shedsout  of  the  new   legisla- 
tive appropriation,  stating  that  the  enlargement  of  the 
stable  at  the  young  stock  barn  could  be  postponed  another 
year.   It  was 

VOTED:  To  authorize  the  Treasurer  to  erect  sheep   Erection  of 
sheds  at  a  cost  not  to  exceed  $1400;  the  same  sheep 
to  be  paid  out  of  the  special  legislative  ap-   sheds, 
propriation  for  1911,  and  plans  to  be  prepared 
by  Professor  Foord  and  approved  by  the  Farm 
Committee,  and  on  a  site  to  be  determined  by 
the  Farm  Committee. 

Saturday,  July  29,  the  committee  met  in  the  office  of 
the  President  at  10:00  A.M. 

PRESENT:  Messrs.  V/heeler,  Bowker,  Gerrett,  and  President 
Butterfield,  Treasurer  Kenney  was  also  present. 


l. 


Professor  Foord  presented  tentative  plans  for  the  Presentation 

of  plans 
proposed  agricultural  group,  and  after  long  discussion    for 

Agricultural 
in  regard  to  some  details,  the  plans  were  referred  hack    Group. 

to  Professor  Foord  and  Architect  Ritchie,  with  the  re- 
quest that  they  report  to  the  committee  final  tentative 
plans  not  later  than  September  6. 

Professor  Foord  presented  his  view  of  the  need  of  the 
Newell  land.  A  question  as  to  the  right  of  the  Trustees 
to  purchase  from  the  special  legislative  fund  was  discussed. 
It  was 

VOTED:  To  authorize  the  Treasurer  to  purchase  the   Purchase  of 
Newell  farm,  in  accordance  with  the  authori- Newell  farm, 
zation  of  the  Trustees  as  voted  June  20,1911. 

Tentative  plans  for  the  new  apiary  were  presented,  and 

after  discussion  it  was 

VOTED;  To  refer  back  the  plans  for  the  apiary  to  Doctor  Plans 
Gates  and  Architect  Ritchie,  and  to  ask  the       for 
Treasurer  to  report  final  plans  and  estimates  atApiary. 
the  next  meeting  of  the  committee. 

On  request  of  Professor  Sears  it  was 

VOTED;  To  authorize  the  Treasurer  to  erect  a  freight    Extras 
elevator  in  the  new  fruit  storage  building  and    at 
to  have  the  large  packing-room  ceiled;  the  total  Fruit 
cost  of  the  same  not  to  exceed  $275.,  the  same  to  be 
paid  out  of  the  special  legislative  appropriation  Storage , 

The  committee  considered  the  question  of  the  removal  of 
the  so-called  Fitts  house,  now  occupying  the  site  of  the  pro- 
posed dairy  building,  the  Treasurer  having  reported  the  fol- 
lowing bids  for  its  removal: 


K   _ 


W.  H.  Kail  of  Greenfield  will  remove  farm  cottage 
to  first  site  (Asparagus)  for  -------   -£700. 

Second  site  (Sewerage  beds)    ____---_  800. 

Third  site  (Road  to  Hospital  barn)   -----    1000. 

(Can  start  work  in  about  four  weeks. 

F.  L.  Pomeroy  of  South  Amherst  will  remove  farm  cot- 
tage to  first  site  (Asparagus)  for   -----    $800. 

Second  site  (Sewerage  beds)    -------   1000. 

Third  site  (Road  to  Hospital  Barn)   -----   1800. 

Can  3tart  work  in  about  two  weeks. 

The  Treasurer  also  reported  a  general  estimate  of  $2500 

for  removal  and  refitting,   After  discussion,  it  was 

Disposition 

VOTED:  To  authorize  the  Treasurer  either  to  sell  of  of  Pitts' 
to  wreck  the  house,  house. 

The  Treasurer  made  a  report  of  progress  with  reference  to 

taking  over  the  Kappa  Sigma  property,  reserving  a  final  report 

to  a  later  meeting,  stating,  however,  that  arrangements  had 

been  practically  completed  for  the  taking  over  by  the  college 

of  the  house  and  the  two  lots  belonging  to  the  fraternity.  It 

was 

VOTED:  To  authorize  the  Treasurer  to  repair  the  Kappa   Repairs 

Sigma  house  at  a  minimum  expense  but  sufficiently  at  Kappa 
to  make  it  habitable  for  farm  help;  the  cost  of    Sigma 
same  to  be  charged  to  item  of  repairs  from  special  House, 
legislative  fund. 

Mr.  Duane  Nash  presented  in  person  a  proposition  for  the 

exchange  of  the  Owen  farm  for  a  portion  of  the  Louisa  Baker 

land.   The  committee  reserved  its  opinion  in  this  matter,  but 

VOTED:  To  authorize  the  President  to  secure  a  close   Exchange  of 
estimate  of  the  area  described  by  Mr.  Nash  as  land  with 
the  portion  of  the  Baker  land  desired.       Mr.  Nash. 

The  Treasurer  reported  that  a  committee  of  the  O^.T.V. 
fraternity  corporation  load  been  appointed  to  consider  the 
transfer  of  the  Q..T.V.  land  to  the  college,  and  that  confer- 
ence with  that  committee  had  revealed  the  wish  of  the  corpora- 
tion to  have  the  college  agree  to  house  the  under-graduate 
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members  of  the  fraternity  in  a  college  dormitory;  and  that 
in  lieu  of  that  arrangement  the  fraternity  would  desire  to 
exchange  the  present  land  for  some  other  suitable  site  on 
land  now  owned  by  the  college,  exchange  to  be  made  presuma- 
bly on  disinterested  appraisal.   It  was 

VOTED:  To  authorize  the  President  and  Treasurer  to 

consult  further  with  the  committee  of  the   Negotiations 

Q.T.V.  corporation  and  to  present  at  a  later  for  Q.T.V. 

meeting  of  the  Trustees'  Committee  on  Build-  property. 

ings  and  Grounds  a  more  definite  memorandum 

relative  to  the  acquirement  of  the  Q..T.V. 

land,  and  particularly  to  discover  if  the 

corporation  would  be  willing  to  turn  over 

its  land  to  the  college  at  an  early  date  in 

order  that  it  might  be  used  for  the  purpose 

of  an  athletic  field,  on  guarantee  from  the 

Trustees  of  satisfactory  reimbursement  for 

the  same  at  some  future  date. 

The  Treasurer  presented  informally  a  project  for  the  Construc- 
tion of 

laying  of  a  spur  track  frcm  the  street  railway  line  to  the  spur 

track. 

ravine  for  the  purpose  of  carrying  coal  and  other  freight. 

A  decision  in  regard  to  the  matter  was  laid  over  until  a 
future  meeting. 


tw 


MINUTES  OF  THE  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GROUNDS. 
Hotel  Bellevue,  Boston,  September  6,1911,  4:30  p.m. 


PRESENT:  Trustees  Wheeler,  Bowker,  Gerrett,  Preston 
and  President  Butterfield.   There  were  also 
present  Treasurer  Kenney,  Professor  Poord, 
Dr.  Gates,  and  Mr.  James  H.  Ritchie. 

In  accordance  with  a  former  vote  of  the  committee, 
Mr.  Kenney  reported  revised  plans  and  specifications 
for  the  erection  of  the  apiary  end   for  the  removal  of 
the  old  creamery  building.   The  estimate  for  the  build- 
ing was  $3071;  the  cost  of  the  removing  of  the  old  cream- 
ery, $400.   After  discussion  it  was 

VOTED:  That  the  Treasurer,  in  consultation  with   Erection  of 
Dr.  Gates,  be  authorized  to  expend  not  to    Apiary. 
exceed  $1500  upon  the  apiary  in  such  a  way  as 
to  get  the  best  results  for  immediate  use. 

The  revised  tentative  plans  for  the  proposed  agri- 
cultural building  were  presented  by  Professor  Poord  and 
Mr.  Ritchie..  After  considerable  discussion  of  details 
it  was 

VOTED:  That  the  committee  authorize  Mr.  James  H.  Agricultural 
Ritchie  to  make  working  plans  and  specif i-  Building: 
cations  of  the  proposed  agricultural  build-  plans  and 
ing,  on  the  basis  of  the  tentative  plans   specifications, 
presented  at  this  meeting  of  this  committee, 
for  presentation  to  the  committee  not  later 
than  November  1. 

It  was 

VOTED:  That  Mr.  Ritchie,  with  the  approval  of  Mr.  Agricultural 
Wheeler  and  the  Treasurer,  be  authorized  to  Building: 
consult  with  an  engineer  relative  to  the   heating  and 
heating  and  ventilating  of  the  building.    ventilating. 

Mr.  Ritchie  was  asked  what  terms  of  payment  for  his 

services  as  architect  of  the  agricultural  building  would  be 

satisfactory  pending  a  legislative  appropriation.   After 

discussion  it  was 


VOTED: 


That  the  Treasurer  be  authorized  to  pay  Mr.  Agricultural 
James  H.  Ritchie,  for  services  as  architect  Building; 
of  the  proposed  agricultural  building,  such  payment  of 
sums  as  will  cover  the  cost  to  Mr.  Ritchie  architect. 
of  preparing  the  plans;  this  vote  to  be 
effective  December  1,  1911. 


It  was 


VOTED; 


It  was 


VOTED: 


To  request  Mr.  Ritchie,  after  consultation 
with  Professor  Eoord  and  the  Treasurer,  to 
prepare  and  submit  to  the  committee  esti- 
mates upon  permanent  equipment  of  the  pro- 
posed agricultural  building. 


To  authorize  Professor  Foord,  in  consulta- 
tion  with  the  Treasurer  and  Mr.  Ritchie, 
to  submit  to  the  committee  an  estimate  of 
items  and  cost  of  movable  equipment  for 
the  proposed  agricultural  building. 


Agricultural 
Building; 
permanent 
equipment. 


Agricultural 
Building; 

Lovable 
equipment. 


It  was 


VOTED:    To    request    the  Treasurer   to    submit   to   the     Agricultural 
committee   estimates   on   all    items,    not   spec-  Building; 
ified   in  former  votes   of   the   committee,    that  misc.    items, 
are  likely   to    become  part    of   the  cost   of 
erecting  and   completing  the  proposed   agri- 
cultural  building. 

On  motion  of  Mr.   Bowker,    it   was 

VOTED:    To    recommend   to    the  Trustees   that   the  agri-  Agricultural 
cultural    building,    when    erected,    shall   be       Building; 
named   "Stockbridge  Hall" .  name. 

The  Treasurer  presented  a  memorandum  prepared   by  Mr. 

Ritchie  relative  to   a   color  scheme  for   the  painting  of 

certain   college  buildings.      It  was 

VOTED:    To   authorize   the  Treasurer   to   have   th   e  build-Painting 
ings  painted    in  accordance  with  the  above  College 

memorandum,    and   to  make   such  minor  repairs       Buildings. 
to    the   exterioD  of   the  buildings   as   are 
necessary. 

The  Treasurer   reported   the  transfer  of   college  pro-  Transfer   of 

College 
perty  to    the  Commonwealth  by  quit-claim  deed   registered     property. 

in  Hampshire  County,    and    accepted    by   the  attorney-general 

of   the  commonwealth. 


■  iifi.  \ 
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The  Treasurer  reported  the  purchase  of  the  "Newell  Purchase  of 

Jewell  land, 
land"  for  the  sum  of  $2800;   $2000  of  which  was  paid  from 

the  special  appropriation  item,  "pasture  land",  and  $800 

from  the  Burnham  emergency  fund. 

On  recommendation  of  the  Treasurer,  it  was 

VOTED:  To  increase  the  pay  of  night  watchmen  to  $55  Pay  of  night 
per  month.  watchmen. 

The  Treasurer  called  attention  to  the  new  law  pro- 
hibiting more  than  48  hours  of  labor  per  week  from  the 
college  firemen,  and  stated  that  the  attorney-general 
had  informed  him  that  the  firemen  are  not  required  to 
work  more  than  48  hours  per  week,  but  that  they  may  be 
permitted  to  do  so  if  their  hours  of  labor  do  not  ex- 
ceed more  than  8  hours  a  day. 

On  recommendation  of  the  Treasurer  it  was 

VOTED:  That  this  ruling  be  called  to  the  attention  Hours  of  labor 
of  the  firemen,  and  if  they  desire  to  file   if  foremen. 
a  written  request  asking  permission  to  per- 
form 56  hours  of  labor  per  week,  that  such 
request  be  granted,  and  that  they  be  paid 
#15  per  week. 

The  Treasurer  presented  estimates  for  the  extension 
of  the  trolley  line  from  the  present  switch  to  the  heat- 
ing station  and  for  a  belt  coal-conveyer  across  the  ra- 
vine, -  the  estimated  cost  for  the  same  being  approximate- 
ly $3300 .   After  considerable  discussion  it  was 

VOTED:  To  authorize  the  Treasurer  to  submit,  at  the   Trolley 

next  meeting  of  the  committee,  a  project  for  extension, 
the  route  of  the  trolley  extension,  -  the 
project  including  surveys  for  the  proposed 
track. 


■ 
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MIITUTES   OF   TKbSTLEG'    COMMITTEE  PIT  BUILHIITT,    AIID    GROUNDS . 
iff  ice   of    the  President    of   the   College,  Amherst  .September   29  ,  1911 , 1  .p  .m. 

PRESENT:   Messrs.  Wheeler,   Preston,   President  Butterf ield , 
and  Treasurer  Kenney. 

The  Treasurer  presented   revised    estimates   for   the    ex- 
tension   of   the   trolley  line  from  the  present   switch  to    the 

heating   station  as   follows:  Trolley 

Extension. 
Construction   of   trolley  line, -    -------   §2827.40 

Cost   of   coal   hopper  and   trestle,    ------        500.00 

Belt    coal    conveyer,    ------------  650.00 

Total,         $3977.40 

Mr.   Kenney  also    reported   that   a   survey  for   the  line  had 
been  made,    under   the    direction    of  Professor  Waugh,    and    that    the 
location    of    the   line,    as    it   relates    to    the    experiment    station 
plots,    had    been   approved   by  Prof essor  Brooks.      After   discus- 
sion  it   was 

VOTED:    To    authorize    the  Treasurer   to    construct    the    Construction 
trolley  line,    together  with  the   hopper , tres-  of   Trolley 
tie  and    belt   conveyer,    in   accordance  with  the  Extension  . 
estimates   presented;    the   cost   to   be   charged 
as   follows: 

ft 2500  .    -Special    1911,    Small  Buildings . 

350.      Current  Account ,  General  Maintenance. 
1150.    -Special    191? ,  General  Maintenance. 

The  Treasurer   reported   the   completion    of    contracts    for 

the    erection    of    the    new   dairy  building   as   follows: 

Received 
In   accepting   the  bid   of    the   H.Wales  lines   Co.    the  fol-  contract 

for  Dairy  Build- 
lowing   deductions    have   been  made:  ing. 

Changes   as   suggested  by  architect,-    -    -    -    -    -ft300.00 

Mortar   color,    ---------------  65.00 

Personal   bond    for    surety  bond    -------        250.00 

Oil    on   brick,    ---------------  50.00 

Change   granite   grade   course, window   sills, 

and    area   copings,    ----------_     455. 00 

Total,    --      ---- £.1100.00 


-      2      - 

This   makes    the   contract    of   the   II  .Wales  Lines    -$53600.00 
The  plumbing   contract    --------    -GQ*--    -      2290.00 

The   heating   and    ventilating   contract,    -    -    --    -      5397.00 

Total.    --------    -$59287.00 

Architect's   fee,    5$   §2964.35 

ditional   architect's    fee,       -    -    -        850.00 
Architect's    travelling    expenses,  210.00 

Total    architect's    expenses,       ---         ____      $   4024. 0C 

College    inspection,    -------------  300.00 

Equipment    ----------      _______  9000.00 

Enlargement    of   heating   line,         _--____  2000 .00 

Total      -- £74611. 00 

Leaving  balance  for    emergencies,    -___-_     $      389.00 
The  President   reported   that  Mr.    B.H.   Williams   had   re- 
cently  reported    that    the  authority    for    the   disposal    of   the 
Owen   farm  was    now   in    the   hands    of  Mr.    Dunne  II.    Nash,    a,nd 
that  I7r.    Hash   desired   to    effect   an    exchange   of    the   Owen   land 
for   approximately    13    acres    of    the   Louisa   Baker   land.      After 
discussion    it   was 

VOTED: To   authorize   the  President   to   notify  Mr.   Hash     Exchange   of 
that    the   Trustees   do   not   wi3h   to    exchange   any  Baker   land 
portion   of    the  Louisa  Baker   land   for    the  Owen  for   Owen   land 
land  . 

The  President   reported    that  Mr.   Kenney  and   himself   had 
discussed   with   the   representatives    of    the   Q..T.V.    fraternity 
the   terrr.s    on   which   they  would    be  willing   to    transfer   their 
property   to    the    college   for   athletic   purposes,    and   after   dis- 
cussion   it   was 

Negotiations 
VOTED:    To   authorise   the  President   and    the  Treasurer   tof or   exchan® 
ascertain  whether   the  Q..T.V.    corporation   would  of    land  be- 
entertain    a  proposition    substantially   as    follows .tween 
and    if   they    so    agree,    this    committee   will   present  Q.T.V. 
this   proposition    to    the  Trustees    for    their   ap-  Fraternity 
proval ,    with   the   recommendation    that    the   legisla-      and 
ture  be   asked    to    gra.nt    authority   for   the    exchange  College. 
of   la„nd. 

The  Trustees  agree  to  house  the  undergraduate  mem- 
bers of  the  corporation  in  a  college  dormitory,  in 
number   not    to    exceed    25,    and    for    a  period   not    to 


exceed-  10  years,  under  such  rul  es  an  nay  he  pre- 
scribed for  the  government  of  undergraduates 
living  in  fraternity  houses,  at  a  rental  similar 
in  amount  to  that  charged  other  students  for 
similar  accommodations.   It  is  understood  that  this 
agreement  holds  only  in  cose  the  legislature  ap- 
propriates money  for  a  new  dormitory  which  will 
house  at  least  50  men. 

The  Trustees  agree  to  an  exchange  of  land  between 
the  Trustees  and  the  corporation  under  the  fol- 
lowing conditions: 

(a)  The  corporation,  shall  select  the  site  and 
amount  of  land,  subject  to  the  approval  of  the 
Trustees . 

(b)  Both  parcels  of  land  shall  be  appraised  by 
disinterested  parties  chosen  in  the  usual  man- 
ner by  the  Trustees  and  the  corporation,  and 
the  appraisers  shall  he  asked  to  consider  the 
entire  fina.ncial  arrangement,  as  between  the 
corporation  and  the  Trustees,  in  determining 
the  appraisal . 

(c)  It  is  understood  that  the  exchange  of  land 
can  take  effect  only  as  the  legislature  grants 
permission  to  the  Trustees  to  effect  such  an 
exchange. 

Mr.  Wheeler  reported  correspondence  and  conference  with 

Mr.  ^illiarn  5.  Johnson  relative  to  engineering  work  on  the 

proposed  college  sewerage  system,  and  after  discussion  it  was 

VOTED:  To  request  Mr.  Wheeler  to  arrange  with  Mr.  W.S  .Johnson 
Johnson  to  prepare  a  bill  for  introduction  and  college 
to  the  legislature  intended  to  secure  neces-   sewers, 
sary  authority  for  joint  action  between  the 
town  of  Amherst  and  the  college,  relative  to 
the  connection  of  the  college  sewers  with  the 
town  sewers. 

Mr.  Kenney  presented  a  request  from  a  student,  Mr. 

Upton,  for  permission  to  lease  a  small  parcel  of  college 

land  on  which  to  erect  a  bungalow.   It  was 

Request  from 
VOTED:  To  ask  the  Treasurer  to  inform  Mr.  Upton  that   Mr. Upton, 
the  committee  considered  such  a  lease  inexpedient. 

The  Treasurer  presented  a  letter  from  the  insurance 

company  relative  to  the  validity  of  the  policy  taken  by  the 


Trustees  on  the  college  barn,  the  question  being  relative  to 

the  effect  upon  the  policy  of  the  transfer  of  the  college 

property  to  the  commonwealth.   It  was 

VOTED:  To  request  the  Treasurer  to  refer  the  -matter Insurance 

of  insurance  to  the  Attorney-General,  includ-for  college 
ing  such  questions  as  the  liability  of  the    buildings, 
insurers  after  the  transfer  of  the  title,  - 
who  becomes  the  payee  in  case  of  fire,-  and 
the  present  power  of  the  Trustees  to  insure 
college  property. 

A  letter  was  received  from  Doctor  Lindsey  relative  to 

the  early  necessity  of  providing  apparatus  in  the  chemical 

laboratory  designed  to  show  the  effect  of  electricity  in 

producing  chemical  cho.nges,  stating  that  an  outlay  of  $250 

would  be  necessary.   It  was  Apparatus 

for  Bepartment 

VOTED;  To  leave  the  matter  to  the  Treasurer  with  power,  of 

Chemistry. 

The  President  reported  correspondence  with  Mr.  Charles 
Dickinson  relative  to  the  willingness  of  Mr.  Craves  to  con- 
sider the  disposal  to  the  college  of  his  forest  property  on 

Mt.  Toby. 

********* 

The   committee   re-convened   at   9:00   a.m.,    September   30. 

PRESENT:   Messrs.   Wheeler,    Bowker,    Gerrett,    Preston,    and 
President  Butt  erf  ield  . 

With  Mr.    Kenney  and  Professor  Waugh  an    inspection   was 
made   of   the   site    of   the   new   dairy  building,    of   the   new      Inspec tions . 
poultry  plant,    the   route    of    the  proposed    troll ey    extension, 
the  house   now   occupied    by  Professor   Ha.sbrouck,    French  Hall, 
the   house  occupied    by  Professor  Waugh ,    the   fruit    storage 
building,    the  new   street-car   waiting   room,    a.nd    the   new   side- 
walks. 

It   was 
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VOTED:  To  accept  from  the  contractor,  Mr.  Madison    Fruit 

Cooper,  the  fruit  storage  building.  Storage. 

The  following  communica.tion  was  received  from  the 

Committee  on  Horticulture: 

Amherst ,  Mass . , 
September  30,1911. 

The  committee  on  horticulture  has  examined  French 
Hall  and  find  it  entirely  inadequate  for  the  present       French 
needs  of  the  departments  using  it.   Y/e  would  unanimously    Hall, 
recommend  the  immediate  building  of  the  addition  as  ori- 
ginally planned  for. 

(Signed)  J.  Lewis  Ellsworth, 
Ha.rold  L.  Frost. 


After  discussion  it  was 

VOTED:  To  authorize  the  President  to  secure  from  Mr.  Cost  of 

Ritchie  general  estimates  of  the  cost  for  proposed  addi- 
the  proposed  addition  to  French  Hall.    tion  to  French 

Hall. 

Mr.  Ellis,  chairman  of  the  Committee  on  Farm,  reported 

that,  subject  to  the  approval  of  the  Committee  on  Buildings 

and  Grounds,  the  Farm  Committee  had  located  the  proposed 

sheep  sheds  just  south  of  the  dairy  barn.   It  was 

VOTED :  To  approve  the  location  of  the  sheep  sheds   Location  of 
designated  by  the  Farm  Committee.  sheep  sheds, 


MINUTES  OP  COMMITTEE  ON  BUILDINGS  AND  GROUNDS 
Bellevue  Hotel,  Boston,  November  1,  1911,  9:00  P.M, 


PRESENT:  Messrs.  Wheeler,  Gerrett,  Preston,  Bowker, 
President  Butterfield,  Professor  Waugh  and 
Mr.  Kenney.were  also  present. 

On  motion  of  President  Butterfield,  it  was 

VOTED:  To  recommend  to  the  Trustees  the  following  Resolution 
resolution:  concerning 

In  view  of  the  fact  that  Mr.  Madison  Cooper  Mr.  Madison 
of  Watertown,  N.  Y.  has  recently  designed     Cooper, 
and  "built  for  the  Massachusetts  Agricultural 
College  a  cold  storage  building  of  peculiar 
merits  -  convenient  and  practical  in  arrange- 
ment, efficient  in  operation,  sound  and  tho- 
rough in  construction,  and  decidedly  attrac- 
tive in  external  appearance  -  And  in  view 
of  the  further  fact  that  Mr.  Cooper  has  in 
many  points  exceeded  the  requirements  of  his 
contract,  giving  more  work  and  better  facili- 
ties than  the  specifications  demanded, 
Be  it 

VOTED:  By  the  Trustees  of  the  Massachusetts 
Agricultural  College  that  the  cordial 
thanks  of  the  Trustees  are  extended 
to  Mr.  Cooper. 

The  question  wan  discussed  as  to  whether  the  new  build- 
ing for  fruit  storage  should  be  assigned  a  name.  After  dis- 
cussion, on  motion  of  Mr.  Gerrett  and  amended  by  Mr.  Bowker, 
it  was  Uaming  of 

VOTED:  To  recommend  to  the  Trustees  that  the  building  ^°ld. 

for  fruit  storage  be  named  the  "Jabez  Fisher,  storage 
Building".  building. 

On  motion  of  Mr.  Bowker,  it  was 

VOTED:  That  Professor  Waugh  and  President  Butterfield  Tablets 
be  appointed  a  committee  to  procure  sutiable      for 
tablets  to  be  placed  in  the  buildings  recently  building, 
erected  and  named,  their  recommendations  first 
to  be  approved  by  the  Committee  on  Buildings 
and  Grounds. 

There  followed  a  consideration  and  discussion  of  various 

items  in  the  legislative  budget, 


--S- 
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The  meeting  adjourned   at   10:00  P.M. 


****•****•• 


The  committee  met   at  Bellevue  Hotel   at' 1:00  P.M.,    Thursday, 

November  2,    1911. 

PRESENT:  Messrs.  V/heeler,  Bowker,  Gerrett,  Preston, 
President  Butterfield,  Mr.  Kenney,  and  Mr. 
Ritchie,    and  Professor  Foord.were  also   present. 

Mr.   Kenney  reported   that   in   the   opinion   of   the  Attor-  Relative 

to   insurance 
ney-General   the   college   has   no    right   to    insure   its   build-  on   coi_ 

,    .l.,    j.   a,       ^-         •  -.lege   build- 

ings  against   loss   by  fire,    and   that   the  fire   insurance  poll-     *„__ 

XJlgb  . 

cies   now   in   force   should   be   transferred   to    the  Commonwealth, 
there  to   remain   until    the  date  of    expiration. 

Mr.  Kenney  also   reported   the  following  arrangement   re- 
garding  the   carrying   of    the  Kappa  Sigma  property:  Arrangement 

Arrangement  made  with  George  Cutler,    Jr.,    in   re-°^   C|T5^I 
gard   to    the  control    of   the  Kappa  Sigma  property,    Lin-     fi^ma 
coin  Avenue,    adjoining  the   house  and   land   on   the  west  -nroflertv 
side  of   the   street,,    and   the  land   on   the   ea3t   side   of   the 
street   nearly   opposite   the  Veterinary  Building. 

Purchase  price,    $7200,    given   under  bond   for  deed. 
Mr.    Cutler  agrees    to   deliver   the  property  to    the  Com- 
monwealth of  Massachusetts   any   time  within   five  years, 
we   to   have   entire  control    of   the  property  and   to   pay 
all    taxes   and   b%   of   the  purchase  price.      This  makes 
the  amount   of   interest,    $360,    payable   semi-annually. 

It  was 

Cost  of  car- 

V0TED:  That  until  further  notice,  the  fixed  charges  r->'inS  Kap- 
for  carrying  the  Kappa  Sigma  property  be  paid  pa  Sigma 
from  funds  assigned  for  general  maintenance  property, 
of  the  institution  . 

On  motion  of  Mr.  Bowker,  it  was 

VOTED :  To  recommend  to  the  Trustees  that  the  Dairy  "Flint  Labor 
Instruction  building  be  named  "The  Flint  Labora-atorv" 
tory" . 

VOTED:  To  reconsider  the  action  taken  relative  to  the  Naming  of 

naming  of  the  fruit  storage  building.        cold  stor- 
age building. 
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It  was 

VOTED:  To  lay  this  matter  on  the  table  indefinitely. 

On  motion  of  Mr.  Preston,  it  was 

Reimbursement 

VOTED:  To  recommend  to  the  Trustees  that  the  legis-   for  ar- 
lature  he  asked  to  provide  for  reimbursement  chitect' s 
to  the  college  for  fees  paid  architects  for    fees, 
professional  services  in  connection  with  the 
preparation  of  plans  for  building  projects  which 
have  been  abandoned. 

■  Mr.  Wheeler  reported  on  the  present  status  of  the  sewer 

system.      It  was 

Relative 
VOTED :    To   request  Mr.   7/heeler   to   present    to    the  Select-      to 
men  of  Amherst   a  draft   of   the  bill   prepared  by    sewer 
himself   and  Mr,   Johnson,    relative   to    disposal      system. 
of   sewage   on   the  college   grounds   and   the  area   of 
the   town  of  Amherst   south  of   the  college   estate. 

Mr.  Ritchie  presented  an    estimate   of    the  cost   of   the 

erection   of   the  proposed   agricultural  laboratory.      Professor 

Foord   also   presented   a  supplementary   estimate   of   the    cost   of 

movable    equipment   for   this   building. 

Estimates   for 

The   estimates   were  as   follows:  proposed   agri- 

cultural  labor- 
General    contract    including,  atory. 
plumbing  and    electric  wiring    - 

Main  building   -  $110,000.00 
Auditorium  30,000.00 

$140,000.00 

In  the  above  the  following  allowances  are  included: 

Elevators  01250. 

Finished  hardware  700. 

Electric  light  fixtures  750. 

High  pressure  steam  200. 

Gas  piping  100. 

Laboratory  desks  and  fittings  3000. 

Heating  and  ventilating  - 

Main  building   $   6,500.00 

Auditorium      3,800.00 

"  $   10,300.00 

Architect's  Fees  9,096.00 

Engineer's  Fees  230.00 

Traveling  Expenses  300.00 


4      - 


Superintendent's   Services 
Finished  Grading 
Walks   around  building 
Seating   for  auditorium 
Intercommunicating   telephones 
Piping  for  vacuum  cleaning   system 
Heating   extension 


$  300.00 
500.00 
400.00 
1,935.00 
500.00 
100.00 

1 ,  00JK00 


$164,561.00 


Estimate  for  movable  equipment  (submitted  by  Professor  Foord) 


Main  building  21,684.50 
Auditorium     2,651.50 


TOTAL 


'&  24.336.00 
$188,997.00 


On  motion  of  Mr.  Gerrett,  it  was 

Appropriation 

VOTED:  To  recommend  to  the  Trustees  that  a  sum  of   for  agri_ 
$200,000  be  asked  for  the  construction  and   cultural 
complete  equipment  of  the  proposed  agricul-"building. 
tural  laboratory,  the  bill  to  carry  the  pro- 
vision that  $100,000.  should  be  appropriated 
from  the  funds  of  the  Commonwealth  for  the 
year  1912  and  $100,000.  for  the  year  1913. 


It  was 
VOTED : 


To  authorize  Mr.  Ritchie,  in  consultation 
with  Professor  Woodbridge,  to  investigate 
the  matter  of  adopting  the  vapor  system  of 
heating  in  the  dairy  building  in  place  of 
the  gravity  system,  at  present  contemplated, 
and  report  to  the  Treasurer,  who  is  author- 
ized to  act. 


The  committee  proceeded  to  consider  the  items  in  the 
budget  for  legislative  appropriation. 
It  was 


Heating   of 

Dairy 
Building. 


VOTED; 


To  recommend  to  the  Trustees  that  as  rapidly  Faculty 
as  possible,  dwelling  houses  be  erected  by  the  Houses, 
college  for  its  administrative  officers  and 
heads  of  divisions,  and  that  a  suitable  house 
for  the  Registrar  of  the  College  be  asked  for 
this  season. 


It  was 


VOTED:    To   refer   the  folloxving  projects   to    the  Treasurer 
for  further   consideration: 
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1.  Project  for  railway  scales. 

2.  Project  for  improvement  to  electric  light  line, 

3.  Project  for  concrete  bridge  across  ravine. 

The  committee  considered  various  other  projects  for 
legislative  appropriations,  memorandum  of  which  is  attached 
hereto. 
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Hotel  Bellevue,  Boston,  January  4,  1912    ]   .n. 


PRESENT:  Messrs.  Wheeler,  Bowker,  Gerrett,  Preston, 
nd  President  Butterfield;  also  Mr.  Kenney, 

Mr.  Hosmer,  Mr.  Ritchie,  and  Professor 
Foord . 


Mr.  Hosmer  presented  a  draft  of  a  legislative  resolve, 

^^1  '  AVI 

framed  bv  1'r.  Wheeler,  providing  for  cooperation  between 

town  of 

the  town  of  Amherst  and  the  Massachusetts  Agricultural  Col-iU'" 

.  C . 

lege  in  the  proper  disposal  of  sewerage  from  the  College 

1  fro  i  the  section  of  the  village  of  Amherst  which  is  ad- 
jacent to  the  college  estate.   It  was 

V 0 TED :  That  Mr.  Hosmer,  in  consultation  with  an  attor-' 
ne;-1,  he  authorized  to  further  perfect  the  draft 
of  the  resolve  and  to  present  the  same  to  the 
Trustees  and  to  the  legislature  of  1912. 

President  Butterfield  introduced  the  question  of  the 
policy  to  he  followed  by  the  Trustees  with  respect  to  pro- 
viding dormitories  for  students,  reading  an  editorial  which 

recently  appeared  in  the  local  paper,  and  reading  also  a 

1  i    i       >  t=        discussion. 

draft  of  a  proposed  rep],,  to  this  editorial  .   After  discus- 
sion it  was 

VOT^Jj:  To  approve  an  open  letter  similar  to  the  one  pre- 
pared, but  to  refer  the  matter  to  the  full  board 
of   Trustees  for  further  consideration. 

The  construction  of  the  proposed  extension  of  the  trolley 

P  r  o 

line  was   discussed    in   light    of   the  possibilitv   that    the  Hol-exten 

yoke   Street   R.R.    Company   may   discontinue    to    haul    coal    errs  ey 

e. 

over   its    rails    in  Amherst. 

Pinal    plans,    specifications,    and    estimates    for   p  >ed 

ailding  projects   were  presented    and    discussed.      It   was 


«'  •;;   1  ^  j»  v 


VOTED :    To   approve    the   sum   of  $200,000    to   be  asked    for   the 

agricultural    building   in   accordance  with    plan    ,        ±culturuJ 
specifications,    and   estimates   as    submitted.         Build 

VOTED:    To    approve   the    sum   of    |25,000    to    be   asked    for    the 

student,    dormitory    in    accordance  with  plans,        Dormitory. 
specifications,    and    estimates   as   submitted. 

VOTED :    To    recommend    to    the  Trustees    the  approval    r  n    tl 

plans,    specifications,    and    estimates    an   sub-       Frenc 
mitted    for   the  addition    to    French  Hal]  ,    and  Hall  . 

the  Legislative  C omm i 1 1 e e  be  au t ho r i z ed    t o 
ask    for   $30,000    instead    of   $25,000   for    this 
proj  ect . 

VOTED:    To    approve    the    sum   of   $25,000    to    be   asked    for 

the  addition    to  Draper  Hall    in   accordance  with    Draper 
plans,    specifications,    and    estimates    as    sub-  Hall. 

mitted. 

VOTED:    That    the  plans    submitted    for   the  Registrar's     Registrar's 
house   be    so   modified   as    to   make   the    cost   not  house, 

to    exceed   $8000,    which    sum    is    hereby    approved. 

President  Butterfield   raised    the   question    as    to    whether 

this    committee    should    approve   the    plans    for   the   proposed     Plane  for 

Piggery,  etc. 
piggery,    addition    to    the   young-stock   barn,    and    tenement 

house;    it   was 

VOTED:  To  accept  the  judgment,  of  the  Farm  Committee 
in  these  matters. 

VOTED:  To  authorize  Mr.  Hosmer,  in  consultation  with 

President  Butterfield  and  an  attorney,  to     Permission 
draft  a  bill  and  introduce  the  same  into     to  sell  land 
the  legislature  of  1912,  permitting  the 
Trustees  of  the  Massachusetts  Agricultural 
College  to  sell  l^nd  in  accor      i  ith  cer- 
tain regulations. 

The  Treasurer  presented  a  request  from  the  firm  of 
Kilham  &    Hopkins,  architects, to  be  considered  by  the  Trus- 
tees in  connection  with  new  buildings  to  be  planned  at  the 
Col  ]  ege. 


VOTED:  To  employ  Mr .  James  H.  Ritchie  as  consulting  archi- 
tect for  the  year  ending  ,T')vember  30,  191",  on  E 
the  sane  terms  as  formerly  employe-.        of  Mr. Ritchie.; 

consul  ti 

On   recommendation    of  Mr.   Kenney,    it  w«  tect. 

VOTED :    To    substitute  fire  proof   floors   for   wood   floors    Fire- 
in    the   storage  building   now   being    erect-  proof 
the  power   plant,    the   additional    cost   of   the        floors   at 
same   to   be  approximately  $450.                                 Power  Pi, 

President  E  itterfield    presented   a   report   from    tl 

nbers   of    the   chemistry    staff   of   the   institution    r  Lve 

Chemistry 

to  a  new  chemistry  laboratory,  also  a  report  from  the  Li- la'     .ory 

brarian  relative  to  a  new  library  building.   It  was      Library.  ■ 

VOTED:  To  consider  these  reports  fc  a  meeting  of 
this  committee  to  be  held  in  Poston  early 
in  February. 


— 


MIIIuTES    OB    Till!   TRUSTEES'     COIJI'I  TTEE    Q1T   BUILDIITG5    A1TD    GROb"IDS. 
Hotel   Bellevue,    Boston,    February    '6,    1912,    -    9:30   a.m. 


PRESENT:      Messrs.   Bowker,    Gerrett,    Preston,    TVheeler 
and  President  Butterfield.      Br.   Lindsey, 
Dr.    Chamberlain,   Mr.    Green,   Mr.   Hoyt,    and 
Mr.    Kenney   were   also    present. 

Br.   Lindsey   and  Br.    Chamberlain    presented    tentative 
plans    for   a  proposed    chemical    laboratory.      The  plans    were 
fully   explained   and    subsequently   discussed    by   the   commit- 
tee.     On      motion    of  Mr.    Gerrett,    it   was 

-    *        V0TSB:    To    refer   the  plans    for    the    chemical    laboratory     Plans 
back    to  the   chemical    staff    of    the   college   with  for 

authority   to    consult   with  Mr.    Ritchie  and  Mr.      Chemical 
Manning,    and  make   a  later   report    to    the  Build-  Laboratory 
ing   Committee. 

President  Butterfield   presented   a  memorandum   of    a 
building    scheme,    indicating   buildings    needed   at   the   col- 
lege  in    the  near   future. 

On   motion    of  President   Butterfield,    it   was 

VOTED :    That  a   committee,    consisting    of    one  member 
of   the  Trustees'    Committee   on  Buildings    and 
Grounds,    a   consulting   architect,    and    the  Future 

President    of    the   college,    he   appointed    to 
consider    the  building   policy    of    the   insti-        Building 
tution,    and    to    report   later   to    this    commit- 
tee;   also,    that    this    committee   be   authorized        Policy, 
to    visit    such   other    institutions    as    it   may 
deem   advisable   to   visit,    with   the  purpose   of 
inspecting   bull  dings    and    arrangements    of 
huildings . 

It   was 

VOT  HID:  That  Mr.  Bowker  be  appointed  as  the  representa- 
tive of  the  Buildings  and  Grounds  Committee 
on  the  ahove  appointed  committee. 

1 1  was 


Chapel- 


VOTKD:  That  Mr.  Ritchie,  as  consulting  architect,  be 
requested  to  serve  on  the  committee  as  above 
mentioned. 

Mr.  Green  presented  plans  and  a  written  report  on  a 
project  for  a  new  library  building. 

Mr.  Hoyt  presented  plans  and  a  written  re.  ort  for  a     _  ... 
project  covering  the  remodeling  of  the  present  chapel -library 
building . 

1 1  was 

VOTED:       To    refer   for    consideration    and    report,    the 
question    of   plans    for    a   chemical    laboratory 
and  also    the  proposals    for  a  new  library  and 
for   remodeling   the   present    chapel-1  ibrary 
building    to   a    committee    consisting    of  Presi- 
dent Butt  erf  i  eld,    !Fr  .   Bowker,    and  Mr.    Ritchie. 


MINUTES  OP  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GROUE   . 
Bellevue  Hotel,  Bob  ton,  Thursday,  March  21,  1912,  at  4:30  p.m. 


PRESENT:  Messrs  Bowker.  Oerrett,  Preston,  Wheeler, 
and  President  Butterfield. 

There  were  also  present  Treasurer  Kenney, 
Professor  Foord,  and  Mr.  James  H.  Ritchie. 


Mr.  Kenney  presented  plans  for  utilizing  attic  space 

in  the  Flint  Laboratory,  and  after  consideration  of  the 

plans  and  discussion,  it  was 

VOTED:  That  the  Treasurer,  in  consultation  with  Pro- 
fessor Poord  and  Mr.  Ritchie,  be  authorized 
to  finish  three  office  rooms  in  the  attic,  to 
telegraph  the  contractors  to  this  effect,  and 
to  await  further  plans  for  the  interior  finish 
until  the  committee  can  inspect  the  building. 

President  Butterfield  stated  that  Mr.  Duane  Nash  had 

again  made  a  proposition  for  an  exchange  of  land.   It  was 

VOTED:  To  authorize  the  President  to  notify  Mr.  Nash 
that  the  Trustees  would  not  consider  the  propo- 
sition to  exchange  land  for  the  Owen  farm  or 
any  part  of  it. 


MINUTES    OP   TRUSTEES'    COMMITTEE   ON  BUILDINGS  AND   GROUNDS-. 
Amherst  House,   April   18,    1912,    6   p . ra . 


PRESE1TT:      Messrs.   Bowker   and   feeler  and  President 
Butterfield. 

Treasurer  Kenney  and  Mr.    James    H.    Ritchie 
were   also   present. 

Professor  Hasbrouck  made   a   statement   relative    to 

the   purchase    of   a    lot    on    college    land   located   south 

of    the   C.S.C.    lot.      It   was 

VOTED :  To  record. .end  to  the  Trustees  that  the 

sale  of  this  lot  "be  made  to  Professor   QQ-ia  ^+-  i  ■  n* 
tt  i_    i  t_    x.j.    o.   -u     bale  of  land 

Hasbrouck  at  a  price  hereafter  to  he 

agreed  upon,  with  such  restrictions  as      + 
may  he  desirable;  and  to  request  the 

Treasurer  to  report  to  the  Committee  p#  B#  Hasbrouck. 
a  memorandum  embodying  desirable  re- 
strictions and  a  statement  of  a  fair 
price . 

It  was 

VOTED :  To  authorize  the  Treasurer  to  advertise 

for  bids  for  the  construction  of  the   Bids  for 

proposed  student  dormitory  as  soon  as 

the  pending  appropriation  becomes      dormitory. 

effective. 

It  was 

VOTED ;  To  authorize  the  Treasurer  to  make  re-  Experiment 
pairs  to  the  vegetable  house  of  the     Station 
Experiment  Station,  the  cost  not  to    repairs  to 
exceed  *300 ,  the  same  tj  be  paid  out   vegetable  house. 
of  the  special  appropriation  for  re- 
pairs for  1912. 

It  was 

VCTED_:  To  authorize  the  Treasurer  to  complete     Completion 
the  apiary  at  an  eupense  of  approximate- 
ly $.1500,  the  same  to  be  paid  out  of  the      of 
special  appropriation  for  general  im- 
provements for  1912.  apiary. 


2. 


It  was 


VOTED: 


It  was 


_To  authorize  Director  Brooks  to  purchase 
"a  pair  of  horses  for  the  Experiment   Experiment 
Station  at  a  price  not  to  exceed.  £'750, 
the  same  to  be  paid  out  of  the  special     D    lon 
appropriation  for  equipment  for  1912.   purchase  of 

horses 


VOTED;  To  authorize  the  Treasurer  to  erect  an 

addition  to  the  poultry  plant,  an  ad-  Poultry  plant, 

dition  to  the  young  stock  barn,  and 

a  piggery,  in  accordance  with  plans,   Young  stock  barn, 

and  on  sites,  approved  by  the  Trustees' 

Farm  Committee,  the  same  to  be  paid      Piggery. 

out  of  the  special  appropriation  for 

general  improvements  for  1912,  at  a 

cost  approximating  the  following 

amounts  :  -- 


Add  i  tion 
Addition 
Piggery, 


to   poultry   plant, 
to   young   stock  barn 


§6000 

•    2000 

3000 


1 1   was 

VOTED:    That    the    salary   of   P.    C.    Schroyer 

as   assistant    engineer  be    $1500   a   year,       Salary    of 
beginning  May  1,    the   same    to  be    charged 
to   general   maintenance    in    the    current    P.    C.    Schroyer 
account.      It   is   understood   that  Mr. 
Schroder  will  procure   a   first-class 
engineer's    license   as    soon   as    practi- 
cable. 

It   was 


VOTED:  To  authorize  the  Treasurer  to  purchase 
a  concrete  mixer,  at  a  cost  not  to  ex- 
ceed $665,  the  same  to  be  charged  agains 
Jrhe  vafious  projects  undertaken  during 
the  present  fiscal  year  which  call  for 
concrete  work;  preference  to  be  given 
to  a  machine  that  is  on  wheels  and  oper- 
ated by  gas  or  other  power;  purchase  to 
be  made  subject  to  the  approval  of  Mr. 
Gerrett. 


Cone  rete 


mixer 


3. 


The  Committee  again  met  in  the  President's  of  lice 
at  8:15  a.m.,  April  19,  1912. 

PRESENT:  Messrs.  Bowker,  Wheeler  and  Gerrett  and 
President  Butterfield. 

Inspection  of  a  number  of  buildings  was  made, 

and  it  was 

VOTED:    To  authorize    the  President   and    the   Treasurer 
to    complete    the   so-called   student's 

room  in    the  attic    of   the    new   dairy  Dairy  builcli. 

"building   on   enlarged   lines.  --   walls 
to   he    of   granolithic   "blocks ,    and 
floors    and  passages    to  he   finished 
in   concrete; 


1 1  was 
VOTED'; 

It  was 


also 

That  the  partition  separating  the 
stairwell  from  the  remainder  of  the 
attic  he  omitted: 


Dairy  "building, 


_yCTSD:-  To  leave  the  matter  of  completing  the 

other  two  rooms  in  the  attic  to  the   Dairy  "building, 
President  and  the  Treasurer  with  power. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  install 

storm  doors,  and  separate  lighting    North  College 
system  for  the  passage  ways,  in  North 
College,  the  same  to  he  paid  out  of     repairs. 
the  special  appropriation  for  repairs 


It  was 

VOTED:    To   ask    the   President   and    the    Treas  urer  South   College 
to  make   a    re-study   of   improvements   and 
repairs   needed    in   South   College   and    to     repairs   and 
submit    the   same    to    the   Committee   at   a 
subsequent  meeting.  alterations. 

It  was 


VOTED:  To  authorize  the  Treasurer  to  make  such  _  Chemical 
changes  as  are  necessary  in  the  third   laboratory 
floor  of  the  chemical  laboratory,  so  that  alterations . 
the  room  may  he  used  for  laboratory 


4. 


purposes,  and  also  to  fit  up  a  stock 
room  in  the  "basement  of  the  chemical 
laboratory;  at  a  total  cost  not  to  ex- 
ceed $2800,  the  same  to  be  paid  out  of 
special  appropriations  for  generql  im- 
provements for  1912. 


1 1  was 


VOTED :    To  authorize   Professor  Foord    to    complete  Lease   of 

a    five-year   lease    of    the   Angus    lot   on    thenAn-us    i0t". 
same    terms    as    those    of    the   present   lease. 

Mr.    Duane  Hash  presented  a   statement   in   regard 

to   certain   concessions    to  be  made   by   the   Trustees    on 

account   of  his    offer    to   sell   a   portion    of   the   so- 

called   Owen   land   to    the   College.      It  was 

VOTED:    To    refer    the  ma  tier   back    to    the 

President,    the    Treasurer,   and  Relative    to 

Professor  Gears    with  the    request 

to    report   at   a   subsequent  meeting  Owen   land, 

of    the    Committee. 

1 1   was 

VOTED:    To  authorize    the   Treasurer   to   construct 
a   cement  walk  from  a   point  between  North 
and  South    Colleges    to    the    dairy   barn, 
at   a   width   of    6   feet   and    on   a    survey         Cement   walks. 
lay-out    to  be   made  by   the   Section   of 
Grounds   and   approved  by  Mr.    C-errett; 
also    to    request    the   Section    of   Grounds 
to    survey  and    stake   a   layout   for    the 
remaining  walks    that   should   be   built 
during   the   present   season;    and   that 
the   Treasurer  be   authorized    to    complete 
these   walks    as    soon  as    the   layout  has 
been   approved  by    the   Committee. 

It  was 

VOTED:  i  To   authorize    the   Treasurer    to    increase 

the   pay   of  Mr.    Peter  Hawthorne   from       Salary    of 

$5  5    to    $60    a  month,    to    take    effect 

May  1,    the  additional   $5   a  month  to  be    P.    Hawthorne. 

charged   to    the.Iarm  Department. 


5. 


It  Was 

YOTED: 


That  the  Treasurer  be  authorized  to  secure 
bids  for  the  addition  to  Draper  Hall, 
the  same  to  be  based  on  the  plans  and: 
specifications  by  Mr.  E.  A.  Ellsworth  in 
1909;  these  plans  and  specifications, 
however,  to  be  amended  in  accordance 
with  the  general  suggestions  made  by 
the  steward,  Mr.  Chesley,  provided  these 
suggestions  are  approved  by  Mr.  James 
H,  Ritchie  and  the  Treasurer,  and  pro- 
vided also  that  bids  be  so  worded  that 
definite  allowances  may  be  made  on  the 
following  items:  -- 


The  cold  storage  room, 
Public  toilet  rooms  , 
Coal  pocket, 
Private  dining  room  on 


Draper  Hall 

enlargement. 


the  third  floor, 


It  was 


VOTED; 


To  authorize  the  Treasurer  to  notify 
Allen  Brothers,  contractors  for  the 
entomological  building,  that  repairs 
to  that  building  which  will  prevent 
leaking  at  the  roof,  should  be  made 
by  the  contractors;  and  if  not  made 
within  a  reasonable  time,  the  College 
proposes  to  have  the  repairs  made,  the 
same  to  be  charged  to  the  contractors. 


The  Treasurer  presented  a  request  for  permission 


En tomo logical 

building. 


Automobile 


to  purchase  an  automobile  truck  for  service  on  general   +  „,,-,, 
maintenance  work.   After  discussion  it  was  the  sense 
of  the  Committee  without  vote  that  the  matter  should,  be 
left  for  subsequent  consideration. 


MINUTES    OP    TRUSTERS'    COMMITTEE   ON  BUILDINGS    AMD    GROUNDS. 
President's   Office,    Amherst,   Mass.,    June   IV,    1912. 


PRESENT:    Messrs.   Bowker,    Preston,    Gerrett, 

and  President  Butterfield.      Treasurer 
Kenney  was   also   present. 


The   Treasurer  presented    tentative  plans 

for   changes    in   the   offices   of  administration 

in  South   College.     After  discussion   it  was 

VOTED:  To  authorize  the  Treasurer  to 
procure  estimates  of  the  cost 
of  these   changes. 

The  President   stated   the   fact   that    the       Appo . 

item  in   the   legislative  "budget   for  general       of  Special 

improvements   had  "been   cut   from   $30,000    to       Appropri 

$10,000,    and   that   the  President  and    the 

Treasurer  would  recommend  an   apportionment 

of   the  funds   as   follows:    — 


Chemical    laboratory,      - 
Apiary,         ------- 

Poultry  "buildings,    -      -      -      - 

Portable  hog  houses,      -      -      - 
Fencing  and  ditching  farm, 
Entomology,      ------- 

General  maintenance,      -      -      - 
Balance,  ------ 

Total, 


$2800 

1500 

4300 

125 

300 

25 

800 

150 


$10000 


2. 


It  was 

VOTED:    To  authorize   the   Treasurer   to   expend       Purcb 
from   the  special  appropriation   of  of 

1911   for   equipment, the   sum  of   $500 
for  a  water  meter. 

It  was 

35TOTED:    To   adopt   the   recommendation  and    to  make 
the  allotment   for  general    improvements 
as    indicated   in    the   table. 

The   Treasurer   read  a   letter  from  Doctor        P;  .  of 

Lindsey  relative    to   an  accident   in    the   chemical         bills    of 

laboratory   of   the   College   to  A.    J.   Kelley,       A.    J.    Kelley. 

a  student   of   the   College,      Bills   were   contracted 

at  Amherst   Cottage  Hospital   for   the  care  of 

Mr.    Kelley.      It  was 

VOTED:  To  authorize  the  Treasurer  to  pay 
the  bills. 

The  Treasurer  reported  that  the  Holyoke 

Street  Railway  Cdmpany  had  sent  notice  of  an  Transport 

increase  in  freight  rates.   He  also  outlined      0f   coa]_ 

a  tentative  proposition  from  Mr.  C.  R.  Elder 

for  the  hauling  of  coal  from  the  railway  station 

to  the  College.   It  was 

VOTED :  To  authorize  the  Treasurer  to 

further  investigate  the  matter  of 
transporting  coal  and  to  make  the 
best  arrangements  possible  under 
the  circumstances. 

Mr.  W.  H.  Bowker  read  a  communication 

from  Mr.  E.  A.  Ellsworth  of  Holyoke  relative 

to  dining  hall  plans.   It  was 


3. 


VOTED:  To  authorize  Mr.  Bowker  to  make  an 
appropriate  reply  to  the  letter 
from  Mr.  Ellsworth. 

It  was 

VOTED:,  To  authorize  the  Treasurer  to  remove  Stockb ridge 
the  two  small  ells  from  the  Stockbridge 
house  before  painting  the  house,  and 
also  to  authorize  Professor  Waugh  to 
take  out  such  trees  from  before  the 
house  as  seems  best  to  him. 

Mr.  Kenney  reported  his  opinion  concerning 

the  valuation  of  the  land  which  it  is  proposed 

to  sell  to  Professor  Hasbrouck,  and  it  was 

VOTED:  To  recommend  to  the  Trustees  the   Lane 
sale  of  the  land  to  Professor 


Hasbrouck  at  the  price  of  b&   per 
square  foot. 


P.  B.  Hasbrouck, 


Bids  were  open  for  the  addition  to  Draper  Hall, 

the  amounts  of  the  proposals  being  as  follows:  — 

Bids  on 

G.    E.  Bosworth,      -     -        -      -      $29982        DraT)er  h 
H.    Wales   Lines    Company,    -      -        31899 

It  was 

VOTED:    To  accept   the  bid   of  Mr.    George  E. 
Bosworth  with  the    following   changes 
and    deductions:    — 

Changing   ordinary  Pennsylvania 
black  slate   to  match  present  building,        $100 

Using   woven   wire   grill   instead   of 
that   specified,  100 

Cutting  down  of  original  bid  to 
$25,000  means  a  saving  or  $25  on  tne 
oond  and    $30   on  I'ire   insurance;    total ,  55 


$255 


Deductions  on  account  of  Mutual 
Plumbing  and  Heating  Co. 


Omitting  of  three  part  lavatory 
in  present  west  bathroom,  $  35 


4. 


Installing  "bell  trap  cesspools  in 
place  of  Donovan  floor  traps  and  re- 
ducing the  number  to  four,  $  65 

Changing  plumbing  fixtures  as 
specified  to  a  good  5'  x  3£'  roll 
rim  non-guarnateed  tub,  syphon  action 
closets  with  low  down  tanks,  lavatory 
the  same  as  Standard  O.P.  535,  or 
equal,  50 

Changing  corrugated  copper  con- 
ductors to  corrugated  iron,  65 

Leaving  out  copper  flashing  at  the 
eaves  of  dormers,  50 

Leaving  out  the  moving  and  setting 
up  of  the  range  boiler,  15 


0280 

Omitting  of  new  finish  in  the  new 
part  on  third  floor  except  on  the 
west  wing,  737  50 

Omit  terra  cotta  partition 
around  portable  oven,  60  00 

Omit  metal  lath  except  on  dumb 
waiters  and  in  basement,  260  00 

Omit  grass  course  on  outside  of 
building,  100  00 

Change  marble  steps  on  entry 
to  European  dining  hall  to  concrete,    100  00 

Change  three  way  wiring  to  two 
way,  25  00 

Leave  reception  room  windows  as 
at  present,  60  00 

Omit  painting  walls  on  second 
floor,  200  00 

Omit  painting  walls  on  third 
floor,  90  00 

Change  from  #2  spruce  to  N.C. 
roofers  for  roof  boarding,  25  00 

Change  heating  allowance,  deduct- 
ing, 500  00 

Change  hardware  allowance,  deduct- 
ing, 75  00 

Change  oven,  deducting  250  00 

Change  lifts,  deducting  200  00 

Deduct  refrigeration,  1755  00 


$4437  50 
The  contract  with  these  deductions  is  authorized 
at  $25,009.50. 


5. 


It  was  agreed  that  the  sum  of  $2000 
of  special  appropriation  of  1911  for  repairs 
apportioned  to  Draper  Hall  will  "he  used 
in  addition  to  the  present  appropriation 
of  $25,000,  to  cover  architects'  fees  and 
cost  of  refrigeration. 


MIHUTiSS   OP   TRUSTEES'    COMMITTEE  ON   BUILDINGS   ,JTD    GROUNDS 
Bellevue  Hotel,    Boston,    1   p.m.,    July   19,    1912. 


PRESENT:    Messrs.    Bowker,    Gerrett,    Preston,    Y/heeler, 
and   President   Butterfield;    also,    by    invi- 
tation,   Treasurer  Kenney,    Prof.    Poord,    prof. 
Sears,   Mr.    Green,    Mr.    Chesley,   aad      Mr. 
Ritchie. 


President   Butt  erf ield ,    on   behalf    of    the   special 

committee   appointed    to    consider  Mr,   Nash's   proposition 

relative    to    the    "Owen  Land",    reported   a   recommendation 

that  a   sub-committee   of    the  Trustees'    Committee    on     Exchange 

of    "Owen 
Buildings   and   Grounds   be    appointed    to    secure  appraisal  Land" 

for  Baker 
of    the  Owen   land   and   of    the    "Louisa  Baker"    land,    and    to  Estate. 

report  to    the   full   committee   relative    to    the  feasibility 

of   an   exchange.      It   was 

VOTED:    To  adopt   the    recommendation    and    to   appoint 
Mr.    Gerrett   and    the  President    such   sub- 
committee . 


Mr.    Ritchie    reported   plans    for    alterations    in    the 
Library,    utilizing    the   basement   for    a   stack   room,    and 


Plans 
for 


estimating    that    the   cost    would   be   f,10,000,    about   half    of 

Library, 
which  would   represent  permanent   investment    in   steel 

book   stacks. 

Mr.  Charles  R.  Green,  Librarian,  made  a  statement 

relative  to  the  needs  of  the  Library,  taking  the  position 

that  on  the  whole  he  thought  it  preferable  to  let  the 

library  remain  as  it  is  until  a  new  building  is  erected. 

After  discussion  it  was 

VOTED:  To  postpone  indefinitely  action  relative  to 
proposed  alterations  in  the  Library. 


2. 


Mr.    Chesley,    Steward    of    the    dining   hall,    made    a 
statement    relative    to    the   great   need   of   a  well-arranged 
cooling-room  at  Draper  Hall.      The   Treasurer   presented  a 

statement   as   follows   relative    to    the  possibility   of     Draper 

Hal  1 
adding   such  a   room   with  present   funds.  Cooling-room 

Appropriation    1912,    -----    $25,000 

Appropriation  Lunch  Room,    1911,    -        2,000 

Appropriation  Dining  Room  Equipment, 

1912,  2,000 

Total  available,  $29,000 

Contract  G.  E.  Bosworth,   -       $25,000 

Architect's  expenses  estimated,      1,000 

Refrigerator,  -------   1,755 

Equipment ,     ------      1,245 

Total,  $29,000 

It  was 

VOTED:    To   authorize   the    erection   of    the    cooling-room 
at    the   dining   hall. 

The   Treasurer  presented  a  statement   of   a   color-scheme 

Painting 
recommended   by  Mr.   Ritchie   for   painting   the    remainder         Qf 

College 
of   the    college   buildings.      It  was  Buildings 

VOTED:    To    adopt   the    scheme. 

The   president   raised    questions    concerning    the   ad- 

Agricul- 
visability   of    naving   a   large   auditorium  in    the  proposea  t.urai 

Building. 
Agricultural   building   and    the    substitution    of    a   solid 

Auditorium. 

roof.      It  was 


3. 


VOTED:    To   authorize    the   Treasurer    to   procure   re- 
vised  estimates   on  present   plans   for    the 
Agricultural   building,    with  and  without 
auditorium  and  with  and  without   fire- 
proof  roof. 

Professor  Foord    stated   the  necessity  of   providing  ouarteTS 
quarters   for   farm  help,    recommending   the   erection    of    ^or  farm 
cottages.      The    sense    of    the   committee   was    that   a   request  " 
for   such  quarters   along   lines   incorporated   in    the   last 
legislative  budget   should  be    included    in    the   next   bud- 
get,   and    it   was 

VOTED ;    To   authorize   the   Treasurer   and  Professor 
Foord   to    prepare   plans   and    procure   es- 
timates  of    cost   for   suitable   quarters   for 
farm  help. 

Enlargement 
Professor  Foord   also    stated    the  desirability    of    0f  dairy- 
room. 

enlarging   the    dairy    room  at   the   barn.      It  was 

VOTED:    To   authorize    the  Treasurer  and   Professor 
Foord    to   prepare   plans   and   procure   es- 
timates  of    cost  for   the   enlargement    of    the 
dairy   room. 

After  discussion    concerning  plans   for  addition 

French 
to   French   Hall,    and   for   a  new   dormitory,    it   was  Hall   and 

Dormi  tory, 
VOTED:    To   authorize   the  President   and  Mr.   Patchie 

to    re-study    the   plans    for   both   buildings, 

and    to    authorize    the   Treasurer   to    procure 

new   estimates   of    cost. 

The   Treasurer   presented    a  form  of   application   and     Sale 

of 
agreement  for   the    purchase   of    land  from    the   college,         land. 

with   special    reference    to    the   sale   of   land    to   Professor 

Haabrouck.      It  was 


4. 


VOTED:    To    leave    the   presentation    of    the   Hasbrouck 
application    before   the  Governor   and   Coun- 
cil,   to  Mr.    Wheeler,    the   President,    and 
the   Treasurer,    together  with   the   drawing   of 
necessary  agreement    and   deed. 

The   Treasurer   recommended   an    increase    in  Mr.  Salary 

of 
Jewett 's    salary    from  $1200    to   $1300.      He   stated   that    Mr.Jewett 

Mr.    Jewett   was   paying  a   rental   of   ^150    a  year  for    the 

"Kellogg"   house. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  charge  Mr. 
Jewett  a  rental  of  .$100  a  yesr  for  the 
"Kellogg"  house,  the  same  to  take  effect 
September  1,  1912. 

The  President  and  Treasurer  reported  a  proposed 

schedule  of  apportionment  of  the  special  legislative 

Apportionment 
appropriation  of  1912  for  Equipment.   It  was        of  1912 

appropriation 
VOTED:  To  adopt  the  recommendation  as  follows:    for 

equipment. 
Botany,  -------   --f   400 

Chemistry,  -------    1000 

Dairying  (Marshall)  -   -   -   -     2000 

Dairying  (Lockwood)  -   -   -   -    8000 

Experiment  Station   -  750 

General  Horticulture,   -   -   -     425 

Library, -     100 

Equipment,  Draper  Hall,    -   -    2000 
General  Maintenance,    -  500 

$15175 
Also  1500,  or  so 

$16675, 
much  of  this  as  may  be  necessary  in  the 
judgment  of  the  President,  for  equipment 
for  the  Poultry  Department.  The  balance 
of  the  appropriation,  $3325,  to  be  appor- 
tioned at  a  later  time. 

The  President  and  the  Treasurer  recommended  an 

apportionment  of  the  special  expropriation  of  1912 

for  Repairs,  and  it  was 


5. 


Apportionment 
VOTED:    To    adopt    the    apportionment    as   follows:     of   1912 

appropriation 
New   roof    on    horse   barn,    -----$    600    for 
Repairs   glass   houses,    Experiment   Sta-  Repairs . 

tion,         -      -      -  300 

Repairs   at    farm   house,       -----  50 

Wood    floor,    Registrar's    office,       -  50 

Repairs,    Forth  College,  -  500 

Repairs,    Veterinary  Building,    -      -      -        1C00 
Sundry   repairs,    on   Treasurer's    order,        5000 
General   repairs,    subject    to   projects 
approved   bj    the  President    or   the 
Trustees'    Committee,         -----         7500 


$15000 

The   Treasurer   presented    recommendations,    projects, 

and    cost    estimates   for   repairs,    as   follows,    same   to   be 

paid   from    "General    repairs   191^",    except   that    in    the 

discretion    of    the    Treasurer,    the    item  for   repairs   in 

the  Treasurer's    office   may  be   paid  from   the   unexpended 

balance    of    the  special    appropriation   for   1911. 

Fitting   up   basement    of    South   College   for 
the   Department    of   Agronomy,    -----$   150 

Cinder   walk  with  foundation    to    Dairy  Barn,         155 

Cinder   surface   walk   to   Dairy   Building   and 
Poultry   Plant,      ---------        100 

Repairs   &nd    improvements,    Treasurer's   office  ^.900 

Repairs   Steam  line   near  Wilder  Hall,  550__ 

$2855 

It  was 

VOTED :    To    adopt    the    recommendation. 

The   Treasurer   reported    that   sewage   from  Hr.   E.   M. 

Dickinson's    house    overflows    onto    the   apiary    lot.    It  was 


6. 


VOTED:  To  leave  the  question  of  abating  the 
nuisance  to  the  Treasurer  and  Doctor 
Gates,  no  expense  to  the  College  to 
be  incurred. 

The  Treasurer  stated  that  the  College  would  soon  Hea+inp. 

have  to  consider  the  necessity  of  enlarging  and  im-    Tip-?  tine 

Plant 
proving  the  heating  and  lighting  plant,  and  presented 

a  memorandum  of  cost  of  such  improvements  prepared  by 

Mr.  Schrover.   After  discussion  it  was 

VOTED :  To  request  Mr.  Wheel er  to  secure  the 
opinion  of  experts  relative  to  need, 
methods  and  probable  cost  of  the  en- 
largement of  the  heating  and  lighting 
plant . 

The  Treasurer  reported  that  the  Hew  England  Tel-  „  ^  -, 

&  T 
ephone  and  Telegraph  Company  desired  the  cooperation  of  r    ' 

the  College  in  erecting  new  electric  light  poles  on  the 

county  road.   It  was 

VOTED:  To'  leave  the  matter  to  the  Treasurer  with 
power. 

A  request  was  presented  from  the  State  Forester 
for  permission  to  have  telephone  poles  set  on  the  north 
line  of  the  College  estate  to  carry  wires  to  the  forest 
nursery.   It  was 

VOTED:  To  grant  permission. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  discontinue 

the  contract  with  the  Amherst  Gas  C'o.  for   )..  . 

street  lights  on  the  county  road. 

road. 

It   was 

VOTED:    To   authorize    the   Treasurer   to   pay  the   bill    French 

of  Mr.    James   H.   Ritchie    of   $375    for  archi-    Hall. 

tect's  services    in   connection  with  the    plans  Arehi- 

for   an   addition    to   French   Hall.  +„„+. 

uec  b*.g 

The  Committee  adjourned.  -tfee. 


MINUTES''  03?  COMMITTEE   ON  BUILDINGS   AND    GROUNDS 

} 
Office   of    the  President,   Amherst,   Mass ,,  September  7,    10:30  a.m. 


PRESENT:   Messrs.   Bowker  and   Gerrett  and 
President  Butterf ield. 

President  Blitterfield   reported   the   death 
of  Mr,    Thomas   Canavan,    and    the  following  reso- 
lution was   passed:    « 

Mr.    Thomas    Canavan,    who  passed  away  July  14, 
1912,    was  for  forty- five  years    the    faithful  and 
loyal  servant  of   the  Massachusetts  Agricultural         Mr. 
College.     His   efficient  services   were  always 
highly  valued;    his   personality  gained   for  him       Cany  van 
universal   respect,    and  his    kindly  attitude 
toward  all   endeared  him  to   those  with  whom  he 
came  in   contact. 

The   Trustees   of   this    institution   join 
his   many  friends   among  alumni,    faculty,    and 
students   in  mourning  his    loss,   and  hereby 
desire  to   record   their   expression   of  sympathy 
to  his   daughter  and   other  relatives   in    these 
days   of  sorrow. 

The  Treasurer  recommended  an  expenditure 
of   $200  for  fire   escapes   at  North  and  South  Fire 

Colleges   in  accordance   with   the  plan   approved 
by   the  State   Inspector  of  Buildings,    the   cost 
of    the  same   to  be   charged    to   the   item  of 
Special  Repairs,    President's   order,      It  was 

VOTED:    To  adopt   the    recommendation. 

The  Treasurer  reported   that   the  students 
themselves    had,    by  assessment,    raised   $50   to 
compensate  for    the  burning   of    the  barn   in 
June,    1911. 


escapes 


V/estcott 
Barn 


-    2   - 


A- letter  from  Professor  Waugh  was   presented, 

Stockb ridge 
recommending   the   retention   of  the  north  wing 

House 
of    the  Stockbridge  house.      It  was 

VOTED.:,  To  authorize   the  Treasurer   to   retain 
the  wing  for   the   present. 

The   Treasurer  again  raised    the   question 

Workmen' s 
of   the  position   of   the  College   relative    to 

Compensation 
workmen's   compensation,    and   it  was 

ACt 

VOTED :    To  authorize   the  Treasurer  to 
consult  with  the   Industrial 
Accident  Board  and  such  other  state 
officers  a3  may  seem  best    relative 
to   the  various    questions   involved 
and    to  bring  the  matiter  before 
the   entire  Board  of  Trustees. 

The   Committee   inspected   the  dairy  building, 

also    the   improvements  and  additions   at   the 

dining  hall.     After  inspecting   the  apiary, 

it  was 

VOTED;    To  authorize    the   Treasurer   to 

arrapge   for   certain   improvements 

in    the  grounds    about    the   apiary  Apiary 

at  a  cost  not   to   exceed  $50,   and 

to  arrange  for  presentation    to   the 

Committee    of  a  plan  for  completing 

and  grading,    with  estimates   of 

cost,    in   order   that   the  grading 

may  be    done   as    early  in    the  spring 

as   possible. 

The   Treasure r  was   authorized    to    complete  Dar^per 

the   third   floor  of   the    east  wing   of  Draper  Hall.        Hall 


MINUTES  OF  TRUSTEES 'COMMITTEE  ON  BUILDINGS  AND  GROUNDS. 
Bellevue  Hotel,  Boston,  Friday,  October  25,  1912,  1  p.m. 


PRESENT:   Messrs.  Bowker,  Gerrett,  Preston,  and  Wheeler, 
and  President  Butterfield.  There  were  also 
present  Treasurer  Kenney,  Professor  Foord,  and 
Mr.  Ritchie. 

It  was 

VOTED:  To  approve  the  project  for  installing  a 
rolling  partition  in  the  Grinnell  Arena. 
The  Treasurer's  estimate  for  the  same 
being  about  $400. 

Building  estimates  were  presented  for  the  dormitory, 

agricultural  building,  and  the  addition  to  French  Hall;  also 

a  table  of  legislative  projects  for  1913  was  presented  by 

president  Butterfield,  action  thereon  being  indicated  by 

the  schedule  below.  Special  votes  on  certain  items  were  as 

follows : -- 

VOTED:  To  recommend  Project  No. 5  for  improvements  at  the 

President's  house, the  estimates  to  be  verified  later, 

Projects  Nos.7  and  18  for  fitting  up  offices  for 
the  Dean  and  Registrar  were  included  in  Project  No, 
9  for  improvements  at  South  College;  Project  No. 9 
also  including  improvements  in  the  president's  of- 
fice. 

Project  No. 16  for  improvements  at  the  power  plant 
was  not  approved,  for  the  Treasurer  was  authorized 
to  install  an  automatic  sprinkler  system. 

Projects  Nos. 25, 26,27, 29  and  30, all  relating  to  gen- 
eral improvements  on  the  farm, were  approved  subject 
to  the  approval  of  the  Farm  Committee. 

A  similar  vote  was  taken  witn  respect  to  Projects 
Nos. 70, 7.1, 72  and  73,  witn  reference  to  the  approval 
of  the  Committee  on  Experiment  Department. 

Project  40  was  approved  witn  the  amendment  that  the 
road  to  be  built  adjacent  to  the  new  sidewalk  on 
the  Olmsted  road  should  be  at  least  12'  wide. 


. 

CD  X) 

<D 

c 

-P 

a 

-P 

V 

•rH 

g 

| 

c 
o 

o 

a> 

o 

>H 

>> 

fi> 

• 

• 

£0 

o 

a> 

0) 

U 

ft*  ft 

• 

p 

• 

co 

-p 

CD 

p.  3 

CD 

cr 

P 

<u> 

m 

• 

C 

o 

■■-1 

P 

<a 

o 

•rH 

S 

0? 

, 

to 

03 

H 

O 

• 

*H 

o 

«H 

■P 

o 

cd 

■p-3 

o 

fH 

ft 

• 

-p 

c 

o 

g 

-p 

fn 

cd 

ft 

o 

p 

p 

* 

o 

u 

CD 

CD 

•<-3 

rO 

o 

g 

*H 

:' 

ft 

S3 

o 

o 

o 

T) 

■vS 

O 

Xi 

-cf 

o 

o 

o 

o 

o 

o 

CT> 

o 

o 

a 

<u 

O 

<o 

CD 

o> 

o 

o 

o 

lO 

CO 

m 

tO 

o 

rH 

rH 

in 

rH 

rH 

c^- 

rH 

o 

r- 

to 

^ 

CD 
CD 

c- 

rH 

rC 

cd 

rC 

a 

0} 

«3 

cd 

cd 

to 

C* 

to 

to 

*'.- 

CO 

E-i 

EH 

H 

Eh 

CO 

CT> 


<% 

CO 

t> 

CO 

CO 

CO 

<u 

• 

O 

CD 

CD 

CD 

>H 

o 

c 

•H 

S 

>-" 

>H 

>> 

o 

o 

o 

o 

O 

O 

o 

O 

o 

O 

O 

O 

O 

• 

o 

O 

o 

o 

o 

o 

o 

o 

o 

o 

o 

o 

O 

O 

O 

to 

00 

LO 

lO 

o 

o 

rH 

lO 

m 

o 

o 

c^ 

I> 

H 

O 

c~ 

to 

rH 

r- 

rH 

m 

rH 

rH 

CD. 

to 

C\J 

to 

to 

CO 

CO 

co 

CO 

CO 

CO 

CO 

CO 

CO 

co 

CO 

CO 

CO 

CO 

m 

+J 

-p 

p 

P 

•P 

-P 

p 

-p 

-p 

p 

P 

-p 

P 

p 

-p 

c 

c 

c 

c 

a 

c 

c 

S3 

c 

S3 

c 

S3 

c 

c 

c 

CD 

cd 

CO 

CD 

CD 

5J 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

o 

CD 

6 

B 

S 

a 

a 

a 

g 

a 

a 

■-H 

a 

a 

a 

>— 1 

a 

a) 

0 

cd 

CD 

CD 

<D 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

> 

> 

l> 

> 

> 

t> 

> 

> 

t> 

t> 

r* 

t> 

> 

!> 

> 

o 

o 

o 

O 

O 

O 

O 

O 

O 

C 

O 

O 

O 

O 

C 

rH 

fn 

rH 

u 

rH 

U 

u 

rH 

u 

!H 

U 

u 

u 

fH 

rH 

ft 

ft 

p. 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

ft 

a 

a 

a 

a 

g 

a 

g 

a 

a 

a 

a 

a 

a 

a 

a 

M 

\-\ 

M 

n 

M 

M 

rH 

M 

i-H 

>~i 

i— i 

M 

M 

M 

M 

S3 

c 

£3 

S3 

c 

c 

S3 

C 

c 

S3 

c 

C 

S3 

S3 

C 

0) 

(1) 

CD 

0 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

C5 

C5 
CD 

o 

C5 

CD 

bD 

C5 

ED 

C5 

O 

C5 

C5 

O 

e 

C3 

CD 
H 

O 

C5 

a 

cd 

•rH 

cd 

rH 

>> 

-p 

^ 

rC 

P 

CO 

<M 

H 

rH 

rH 

c 

cd 

S3 

3 

<M 

rH 

C 

cS 

O 

cd 

•rH 

-p 

cd 

O 

o 

o 

■rH 

i — I 

P 

rH 

•n 

CO 

r-t 

to 

o 

V3 

U 

ft 

rH 
•H 

rH 

r^ 

ft 

p 

• 

•- 

rC 

CD 

o 

rH 

3 

•rH 

O 

>» 

M 

to 

c 

p 

u 

ft 

fit 

CD 

cq 

cd 

o 

rH 

cd 

0) 

cd 

3 

<D 

a 

cd 

5 

CD 

p 

p 

P 

ft 

rH 

(U 

o 

•P 

u 

P 

O 

CD 

O 

co 

rH 

ft 

P 

CO 

^ 

p 

ft 

bO 

•H 

a 

3 

>> 

^ 

p 

CD 

<+H 

m 

bo 

O 

rH 

- 

- 

« 

• 

rM 

c 

•> 

r-i 

<ri 

cd 

S3 

ft 

-P 

CO 

CO 

to 

V, 

to 

o 

•rH 

to 

r-i 

O 

ft 

3 

(—1 

p' 

-p 

p 

O 

-p 

o 

rH 

-p 

o 

o 

o 

3 

c 

r^ 

c 

c 

H 

Pq 

S3 

o 

ft 

bO 

X 

p 

o 

<u 

CD 

CD 

c 

CD 

o 

CD 

3 

c 

* 

ft 

H 

a 

g 

o 

a 

• 

a 

W) 

•H 

S3 

S3 

CD 

cd 

CD 

•H 

<D 

a 

no 

CD 

S3 

bC 

rH 

O 

>i 

o 

bO 

> 

> 

> 

co 

> 

3 

c 

> 

•H 

2 

CD 

•rH 

rH 

•rH 

c 

O 

o 

O 

c 

O 

u 

■H 

O 

-P 

•H 

tJ 

■P 

CD 

+J 

•rH 

fi 

SH 

u 

CD 

rH 

M 

"w 

u 

c 

P 

O 

•H 

bfl 

•H 

o 

ft 

p. 

ft 

P 

ft 

o 

id 

ft 

•H 

P 

g 

T3 

bD 

T3 

■   c 

a 

g 

a 

« 

a 

rH 

rH 

a 

cd 

•rH 

CD 

X) 

•rH 

<"^ 

CD 

n 

p 

rH 

CD 
O 

CD 
O 

n 

CD 
O 

ft 

CD 
O 

o 
a 

M 

CD 
O 

ft 

CD 
O 

ft 

ft 

< 

ft 

< 

ft 

S3 

c 

c 

c 

E 

S3 

S3 

• 

• 

cd 

CJ 

cd 

cd 

cd 

cd 

cd 

-Q 

JS 

ro 

c 

n 

c 

c 

c 

c 

CO 

• 

• 

• 

CO 

cc 

•■ 

CD 

CD 

CD 

CD 

'   <D 

CD 

CD 

•- 

S3 

S3 

S3 

3 

3 

■p 

p 

-p 

P 

-P 

P 

p 

p 

rH 

•H 

•H 

■H 

W 

33 

c 

a 

c 

C 

c 

S3 

c 

S3 

cd 

a 

a 

a 

CD 

•rH 

•rH 

•H 

■H 

•H 

•H 

•H 

fH 

T5 

xs 

■9 

>» 

>> 

T* 

CO 

cd 

03 

<A 

0} 

cd 

«5 

cd 

•p 

< 

< 

<U 

u 

rH 

•H 

— 

a 

3 

m 

3 

S 

a 

^ 

CO 

p 

P 

CO 

c 

•rH 

g 

a 

a 

rH 

rH 

<u 

Cd 

a 

c 

c 

c 

c 

S3 

S3 

hC 

rH 

Sh 

rH 

3 

3 

*H 

cd 

CD 

CD 

CD 

CD 

o 

CD 

CD 

CD 

cd 

cd 

cd 

o 

O 

ft 

R 

o 

o 

C3 

o 

o 

o 

C5 

ft" 

ft 

ft 

ft 

ft 

ft 

lO 

r~ 

o> 

o 

rH 

w 

■* 

^o 

O 

Oi 

tO 

<£> 

r- 

CT> 

o 

r-{ 

H 

r-i 

rH 

r-i 

rH 

rH 

CM 

W 

w 

Oi 

to 

01 

- 

CD 

c 

-p 

-d 

xJ 

p 

£j 

CD 

CD 

•H 

If) 

o 

o 

o 

o 

iH 

rH 

o 

lO 

o 

o 

IT) 

lO 

o 

g 

" 

CM 

o 

o 

o 

m 

£> 

.a 

m 

rH 

o 

lO 

CM 

to 

CO 

g 

" 

to 

o 

w 

lO 

CM 

cd 

cd 

lO 

rH 

<H 

to 

to 

to 

e- 

o 

' 

r-\ 

rH 

rH 

H 

EH 

Eh 

o 

o 

, 

4* 

to 

>> 

,a 

- 

• 

.— » 

to 

co 

CO 

CO 

CO 

CO 

CO 

CO 

CO 

to 

CO 

to 

o 

0) 

0) 

0> 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

0) 

1 

*M 

>H 

>H 

>H 

>* 

^ 

|H 

>• 

r>H 

r>l 

>* 

>< 

« ft 

- 

lO 

o 

o 

o 

o 

o 

o 

o 

lO 

o 

o 

lO 

lO 

o 

• 

- 

CM 

c 

o 

o 

in 

o 

o 

LO 

rH 

o 

lO 

CM 

to 

in 

p 

co 

to 

o 

w 

o 

CM 

<£> 

m 

IT) 

rH 

rH 

to 

<o 

to 

c- 

ft  u 

rH 

H 

to 

.H 

rH 

•sj« 

0) 

<> 

•^ 

P 

•"■ 

<f> 

• 

to 

CO 

CO 

CO 

CO 

CO 

CO 

to 

CO 

CO 

to 

CO 

to 

p 

P 

P 

p 

-P 

p 

P 

P 

P 

P 

p 

P 

p 

i 

c 

c 

c 

c 

C 

c 

C 

c 

C 

c 

c 

C 

c 

0) 

0) 

0) 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

• 

g 

a 

S 

S 

a 

a 

s 

a 

a 

a 

g 

a 

a 

i 

c 

cd 

0) 

tt) 

0) 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

CD 

o 

> 

0 

*» 

> 

!> 

> 

t> 

> 

> 

t> 

!> 

> 

t> 

■"H 

o 

o 

o 

o 

o 

o 

O 

O 

O 

O 

o 

O 

O 

i 

P 

fH 

fH 

fH 

fn 

fH 

^1 

u 

rH 

fH 

rH 

fH 

fH 

fH 

cd 

ft 

ft 

ft 

Ph 

ft 

ft 

ft 

-H 

ft 

ft 

ft 

ft 

ft 

CO 

o 

S 

6 

S 

S 

a 

a 

a 

a 

a 

a 

a 

a 

a 

EH 

•H 

M 

V- 1 

M 

M 

M 

M 

H 

M 

M 

M 

M 

rH 

M 

JSi 

ft 

•H 

C 

C 

C 

C 

c 

C 

C 

C 

C 

r^ 

C 

C 

C 

^ 

to 

cd 

CO 

0) 

CD 

CD 

CD 

CD 

CD 

0 

CD 

CD 

CD 

CD 

cq 

to 

tt 

C5 

tt 

tt 

o 

o 

«. 

e 

-C3 

tt 

tt 

tt 

tt 

^> 

<a 

o 

rH 

■» 

« 

O 

C 
cd 
H 

ft 

CO 

CO 
T3 

CO 
CD 

CO 

c 
o 

•H 

• 

cd 

ft 

TJ 

c 

-p 

rf 

<=: 

c 

3 

p 

cd 

n 

rH 

^J 

o 

o 

-p 

» 

s 

cd 

O 

u 

K 

P 

a 

CO 

S3 

w 

• 

ft 

fH 

o 

c 

cd 

CD 

-P 

fH 

0 

fH 

tt 

o 

ft 

rH 

^ 

CO 

CD 

cd 

O 

5 

c 

•H 

o 

ft 

O 

CD 

bO 

fp 

t-H 

ft 

o 

ft 

o 

p 

CO 

fH 

o 

i— i 

o 

o 

M 

P 

- 

cd 

cd 

- 

ft 

P 

h 

CO 

3 

c 

■H 

CO 

O 

Eh 

co 

o 

cd 

c 

p 

tH 

•H 

3 

p 

p> 

ft 

(U 

W 

o 

c 

P 

P 

rH 

c 

C 

rH 

ft 

C 

< 

•r-J 

•H 

ID 

to 

CO 

CO 

f^ 

CD 

o 

cd 

<H 

CD 

irt 

o 

eaO 

P 

a 

^ 

c 

CD 

a 

•H 

bo 

c 

cd 

a 

O 

?H 

c 

cS 

0) 

H 

o 

w 

bD 

CD 

P 

C 

o 

-p 

CD 

EH 

ft 

•H 

o 

> 

JS? 

o 

C 

> 

•rH 

•rH 

■i-t 

co 

> 

c 

■rl 

o 

S= 

g 

■rH 

O 

rC 

> 

p 

O 

■H 

rH 

fc 

T3 

w 

o 

fH 

■H 

H 

•H 

bO 

u 

cd 

,£> 

ft 

5 

o3 

CD 

c 

ft 

rC 

CD 

-o 

cd 

ft 

fn 

3 

e 

CD 

o 

P 

CD 

a 

X 

^ 

T3 

r4 

a 

P 

ft 

M 

S 

ft! 

CO 

ft 

H 

^ 

CO 

<; 

ft 

bC 

bO 

bO 

bO 

C 

C 

C 

C 

• 

CD 

•H 

•rH 

•H 

•H 

>s 

p 

fH 

c 

C 

C 

C 

bO 

bO 

CD 

CD 

c 

3 

0) 

CD 

CD 

CD 

C 

o 

O 

O 

CD 

p 

T! 

-d 

T3 

13 

•H 

rH 

C 

c 

S 

H 

U 

Jh 

*h 

Jh 

C 

O 

CD 

CD 

p 

£5 

cd 

cd 

cd 

rt 

CD 

CD 

■H 

■H 

c 

fn 

O 

o 

O 

tt 

O 

T2 

U 

o 

U 

o 

cd 

•H 

In 

CO 

co 

•H 

ft 

P 

cd 

CD 

0 

CD 

cd 

>» 

°«i 

p 

cd 

fH 

ft 

ft 

ft 

ft 

o 

>> 

$H 

>> 

>> 

cd 

P 

o 

ce 

Cfi 

cd 

cd 

bO 

P 

>> 

>> 

Sh 

fH 

p 

w 

o 

o 

o 

o 

p 

o 

CO 

bO 

fH 

cd 

cd 

CO 

CO 

CO 

CO 

CO 

CD 

H 

•H 

o 

cd 

p 

p 

• 

d 

xs 

t3 

tS 

X 

o 

a 

rH 

^i 

•rH 

•H 

* 

p 

• 

c 

c 

c 

c 

c 

u 

a 

CD 

o 

,Q 

rH 

rH 

ft 

o 

u 

CD 

a 

«5 

cd 

cd 

a 

o 

^ 

o 

•H 

•H 

•H 

X 

0) 

V 

tt 

i-q 

i-1 

hJ 

t-1 

a 

ft 

O 

N) 

Hi 

|=d 

^ 

Ph 

•i-J 

& 

o 

■s 

u 

3 

CvJ 

c- 

CO 

O 

o 

H 

CM 

<£> 

Ol 

CM 

to 

<# 

o» 

ft 

c 

to 

to 

to 

to 

«* 

-^ 

<3< 

^f 

■>* 

lO 

lO 

lO 

<o 

CD  T* 
CD    C 


-P 

P 


C 


g  O 

B  O 

O  1) 

u  rH 


•  03 
CJ  CD 

0)  ^i 

ft  ft 

* 

-P 

•  CO 
P    CD 

ft  3 

CD    CT 

ft   CD 

rH 

* 

c 
o 

•H 

P 

cd 

o 

■H 
«H 

■H 
CO 
CO 

a 

rH 

o 


rH 
o 

p 

O 
CD 
'•"3 

o 

ft 


O 

m 
to 


to 

CD 
>H 


O 

to 

4* 


CO 

u 

•H 

cd 
ft 
<a 
ft" 


0) 
M 
(D 
<-i 
rH 

o 

O 

E 
P 
fn 
.  O 
ft 


CO 

u 

•H 

cd 
ft 

CD 


in 


CO 
CD 


lO 


CO 

u 

•H 

03 

ft 

CD 

ft 


CO 

tsO 
E 

■H 

•o 

■H 

3 

pq 

<D 

tsO 

CD 
H 
r-{ 

O 
O 

fcC 

e 

•H 
P 

e 

•H 

cd 

ft 


in 

01 


CO 
CD 


m 
cm 


CO 

rH 
ft 

CD 

ft 


CD 
CO 

3 
o 

E 
c 
a) 

CD 
rl 

C5 


cc 

rH 

•rH 

cd 
ft 

CD 

ft 


O 

o 

cm 


o 
o 

Ol 


CO 

5h 

•rH 

a 
ft 

CD 

ft 


CO 
CD 
CO 

3 
o 
ft 

p 
o 

ft 


CO 

u 

•rH 

cd 
ft 

CD 

ft 


00 


CO  CO 

CD  CD 


o 

CO 


CO 

u 

•H 

a 
ft 

CD 

ft 


CD 
CO 

3 
c 

ft 

e 
o 

•H 

P 

cd 
-p 

CD 

fc>C 
CD 
> 

•H 

O 

cd 

fn 
P 
CD 

ft 


O 

m 
to 


o 

m 
to 


CO 

u 

•H 
Cd 
ft 
CD 

ft 


CD 
CO 

o 

ft 

6 

rH 

cd 
ft 


CO 

u 

•H 

cd 
ft 

CD 

ft 


O 

m 
to 


CO  CO 

CD  CD 

>H         >H 


o 

lO 
i  3 


CO 
(H 
•H 

cd 
ft 

CD 
ft 

>i 

rH 
CD 

B 

CD 
fH 
U 

ctf 

E 

Sh 

cd 
ft 

o 

p 
cd 


to 

rH 

•rH 

CC5 

ft 
ft 


e 

0 

• 

CD 

o 

-p 

O 

e 

E 

<# 

CD 

a! 

CD 

g 

E 

CD 

o 

e 

c 

E 

e 

P 

CD 

rH 

c 

o 

o 

O 

o 

*H 

p 

3 

cd 

•H 

•H 

•H 

•H 

cd 

c 

•*-> 

c 

P 

P 

P 

P 

ft 

•H 

rH 

cd 

cd 

cd 

cd 

cd 

CD 

cd 

3 

p 

p 

-p 

-p 

-p 

ft 

r^ 

O 

•H 

c 

•H 

e 

co 

CO 

CO 

CO 

• 

rH 

./, 

cd 

• 

• 

• 

• 

-P      • 

c 

O 

:  4 

-p 

ft 

ft 

ft 

ft 

o  u 

CJ 

rH 

o 

X 

M 

X 

X! 

CD    CD 

o 

S) 

ft 

S3 

ft 

m 

ft 

■0^3 

P  e 

rH      3 

CO 

•<* 

-# 

o 

r-\ 

w 

to 

ft  e 

rH 

to 

** 

f> 

£> 

c- 

r> 

o 

to 

C\2 


o 
to 

01 
CM 


CO 

ft 

< 
ft 


ft 

o 

ft 

ft 

< 

Eh 
O 
En 


O 

o 
o 
o 

to 

</> 


o 
o 
o 
o 
to 
> 

to 

to 
c 

-rH 

TH 
rH 
■H 

pq 


rH 

o 

p 


O 

ft 


O 

o 
o 
o 

rH 


o 
o 
o 
o 

rH 

CM 

CO 

fcfl 
c 

•H 

rH 
•H 

ft 


SO 
c 

•rH 

rH 

•H 

ft 


id 

r( 
P 

rH 

O 
■H 
U 

M 


o 
o 

o 

CM 


O 
O 
O 

CM 


CO 

tiO 

c 

•H 

rH 
■H 

ft 


CD 
CO 

O 

ft 


u 
cd 
ft 


o 
o 
o 
in 
to 


CO 
CD 


o 
o 
o 

m 
to 


to 

SO 

c 

•H 

T< 
H 
•H 

ft 


cd 


4= 
O 

c 

CD 

rH 
ft 


c 
o 

•H 
-P 

•H 

< 


CD 
rH 
rQ 

cd 
E-i 


c 

C 

o 
o 
o 


CO 

c 

■H 

■d 

H 
•H 

P 


>> 

rH 
O 

B 
u 
< 

s 

3 

K' 

cd 

G 


o 


CD 

CD 

O 

O 

E 

E 

cd 

CD 

E 

CD 

•H 

CD 

CD 

• 

U 

O 

P 

u 

E 

3 

CO 

E 

3 

•H 

H-5 

•rH 

p 

g 

rH 

>» 

cd 

H 

t3 

3 

tH 

3 

3 

<! 

O 

cd 

O 

•H 

p 

• 

•rH 

r^ 

rH 

•H 

E 

rH 

rH 

o 

rH 

CD 

W) 

33 

r-H 

•H 

O 

< 

ft 

ft 

^ 

c: 

CM 

CO 

to 

m 

CM 

CM 

to 

in 

o 

t3 

o 

CD 

o 

r-\ 

c*- 

£- 

r- 

cd 

CM 

EH 

O 

m 

O 

r-t 

O 

CO 

t> 

o> 

t> 

<~\ 

to 

•> 

1 

<fi 

co 
o 


ft 
ft 

M 
ft 

ft 

ft 

c 
ft 

ft 
< 

Eh 
O 


E 

cd 

ft 


p 

o 
cd 

rH 

E-t 


to 

CD 
> 

cd 
u 
o 

«H 

o 

CD 
CO 

CJ 

U 
ft 


>> 

5h 
P 
CO 
CD 

rH 
O 
ft 


in 
to 


MINUTES    OP   TRUSTEES'    COMMITTEE   OH  BUILDINGS  AND  GROUNDS 
Hotel  Bellevue,    Boston,   Mass.,   Hovernber   7,    1912,    at   4   p.m. 


PRESENT:   Messrs.   Bowker,   Gerrett,   Preston,    Wheeler, 
and  President  Butterfield.      Treasurer 
Kenney  and  Prof.    W.    D.    Clark  were   also 
present. 

Mr.    Watts   for   the  Phi   Sigma  Kappa  fraternity 

corporation   presented  a    request  for   the   lease    of   a 

small   parcel    of   land,    and   also   asked   if   the  Committee 

would   consider  a  proposal  whereby   the   College   would 

furnish  light  and   heat   for   the   proposed  fraternity 

house.      It  was 

VOTED:    To   recommend    to    the   Trustees    that   t  tie  re     Rental 
be    leased    to    the  Phi   Sigma  Kappa  frater- 
nity  corporation  a  small  parcel   of   land 
located  north  of    the   property   owned  "by 
the   fraternity  and   adjacent    to   it,    on       lend 
the   following  basis: 

Phi    Si 
The  fraternity   corporation    to    be    tenants     Kc  ppi 
at  will   at  a  nominal    rental   charge. 

corporj  tion 
Ho  building   improvements    to  be   made   on 
the   leased   land. 

The  area  to  be  used  as  a  lawn  and  as 
such  to  be  maintained  in  proper  con- 
dition by   the  fraternity. 

It  was 

VOTED :    To   request   the   Treasurer   to   investigate 
the    question   of    furnishing   light  and 
heat  for   the   proposed  fraternity  house 
and    to   render  a    report  at    the   next 
meeting   of   this    Committee. 

Professor   Clark  appeared  before   the   Committee 

and  made  a   statement  &3    to    the  situation    relative    to 

the   Graves'    forest   tract.      It  was 


— 


VOTED:    That  Mr.    Wheeler  be   delegated    to   communicate 
personally   or  by   letter   to  Mr.    Graves, 
"bespeaking  his   generous    consideration   in 
connection   with   the   acquisition    of    his  tract 

forest    tract. 

President  Butterfield    reported    that   tlie    officers 

of   the   Q,.    T.    V.    fraternity   corporation  had  made   a 

proposal   to   exchange   land    to    thein  located  south   of 

the  veterinary  building  for  a   parcel   of  land   located 

north  of   the   veterinary  building.      It  was 

VOTED:    That   in   view  of    the   fact    that  new  land 

has    recently  been  acquired   for   the   pur-       Q,.    T.    V. 
pose   of  exchange    of   land  with  fraterni- 
ties,   this   Committee  does    not   receive  Lan< 
with  favor    the    proposal    of    the   Q,.    T.    V. 
fraternity   corporation    to    exchange    land 
for    the   area   of   land   located   on    the 
original   college   estate  north  of   the 
veterinary   laboratory. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  expend    Purchase 
approximately  $1200  of  the  Burnham 
emergency  fund  for  the  purchase  of  Kappa  Sir;. 
Kappa  Sigma  property  located  east  of 
Lincoln  Avenue.  property 

It  was 

VOTED:    To  authorize    the  Department   of  Land- 
scape Gardening    to  make   a   careful 
study   of    the   proposed  new  plan   of 
an  athletic   field,    and    to   secure  an 
estimate   of    the    cost   of   grading. 

Mr.    Wheeler  for    the   sub-committee   on   sewage 
disposal    reported   that   the   present  plan  under   con- 
sideration by   the   town    of  amherst   is    to    construct  s.--.Scial 

a  main    trunk   line   to    the   Connecticut  River  which 

on 
will   care   for   the  sewage    of    the   north  and   west   por-    Sewers 

tion   of   the    town   and  also    that   of    the   College. 


-    3   - 

It  was 

VOTED:    That   tViis    statement  be    transmitted    to 
the    full  Board   of   Trustees  as   a    report 
of  progress . 

Mr.   Bowker   in    reporting  for   the   sub-committee      Report 

of 
to    consider  a  location  for    tiie   proposed    chemistry 

building,    s  ts  :ed    that    the   unanimous    choice   of    the      Commi 

committee   was    a   site   located  north   of    the   house 

Location    of 
occupied  by  Professor  Waugh,    bounded   on    the   west 

Cheiais  i  ry 
by   the   county   road  and   on    the   east  by    the  Stock- 

Labo  r 
bridge    road. 

It   was 

V0T5D:    To   accept   this  tteport  as    one    of  progress 
and    refer   it   to    the   Trustees. 

On  motion   of  Mr.    Gerrett,    it  was 

VOTED :    To   include   in    the    legislative  budget     Cost   of 
for   1913  an   item  of  $2500    to   cover   the  buildin 
cost    of   plans  for   the   proposed   chemistry 
building. 


J-TK^JLy^ 


TRUSTEES '  COMMITTEE 
OH 
BUILDINGS  AND  ARRANGEMENTS  OF  GROUNDS 
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LIST  OF  COMMITTEE  MEETINGS 



Trustees  Committee  on  BUILDINGS  AND 

ARRAUGEMEN' 
Minutes 

P  OF  GROUNDS. 

Date 

Place 

Notice 
sent 

Re  murk  s 

1913 
Jan .  2 , 

Hotel  Bellevue,  Boston 

Dec  .30, '12 

0.  K. 

June  4, 

Hotel  Bellevue,  Boston  • 

June  2, 

0.  K. 

June  16 

M.  A.  C.  Amherst 

June  10 

0.  K. 

July  7 

Hotel  Bellevue,  Boston 
l 

June  30 

0.  K. 

Sept.  30 

I 
Amherst  House,  Amherst 

Sept.  25 

0.  K. 

Dec.  2 

Hotel  Kimball,  Springfie: 

.d  Nov.  26 

0.  E. 

1914 
Jan.  7 

Hotel  Bellevue,  Boston 

Dec.  31 

0.  K. 

April  2 

Hotel  Bellevue,  Boston 

Arr.by  phoi 

le   0.  K. 

April  29 

Hotel  Bellevue,  Boston 

April  27 

0.  K. 

May  11 

M.  A.  C,  Amherst 

May  5 

0.  K. 

June  12 

Hotel  Bellevue,  Boston 

June  5 

0.  K. 

June  27 

M.  A.  C,  Amherst 

June  19 

0.  K. 

July  2 

Hotel  Bellevue,  Boston 

June  19 

0.  K. 

July  22 

M.  A.  C.  Amherst 

July  17 

0.  K. 

Oct.  30 

Hotel  Bellevue,  Boston 

Oct.  24 

0.  K. 

MINUTES  OF  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  CROUNDS 


•«««#***«««*«*«««««««*««*• 


Hotel  Be]  levue,  Boston,  January  2,    1913,  at  4  p.m. 


PRESENT:  Messrs.  Bov/ker,  Gerrett,  Preston,  Wheeler, 
president  Butterfield;  Treasurer  Kenney 
was  also  present. 

The  Treasurer  asked  the  advice  of  the  committee 
relative  to  tne  employment  of  a  consulting  architect,  and 

i  t  was 

VOTED:  To  authorize  the  Treasurer  to  retain  the  ser-  Mr. Ritchie, 
vices  during  the  ensuing  fiscal  year,  of  Mr. 
James  H.  Ritchie  as  consulting  architect,  on 
the  present  basis  of  remuneration. 

On  presentation  by  the  Treasurer  of  a  project  from 

Professor  Lockwood,  it  was 

VOTED:  To  authorize  the  Treasurer  to  have  the  steam    Flint 
pipes  in  Flint  Laboratory  covered,  the  es-    Labor 
timated  cost  of  $400  to  be  met  by  the  special 
appropriation  of  1912  for  repairs. 

VOTED:  To  request  Professor  Clark  to  appear  before  the 
Board  of  Trustees  January  3rd  to  explain  the 
need  of  a  forest  tract  for  his  department. 

Grave  ' 
Mr.  A.  C.  Warner,  representing  Mr.  John  G.  Graves, 

Tract. 

and  Professor  Clark  appeared  before  the  committee  and  dis- 
cussed values  and  t  errna  of  possible  purchase  by  the  College 
of  the  Graves'  Forest  Tract  on  Mt.  Tobey  .  It  was 

VOTED:  To  refer  to  the  Trustees  the  question  of  asking 
the  legislature  for  an  appropriation  with  which 
to  purchase  the  Graves'  Tract,  recommending  that 
further  negotiations  with  Mr.  Graves  be  left  to 
Mr.  Wheeler  and  president  Butterfield. 


2. 

Mr.  W.  C.  Tannatt,  Jr.,  of  Easthaoipton ,  who  had  been 

employed  by  the  sub-committee  on  the  sewer  question,  presented 

a  preliminary  estimate  of  the  cost   to  the  College  of  sharing 

the  expense  of  constructing  the  outlet  of  the  sewer  system  of 

the  town  of  Amherst.   It  was 

3c 
VOTED:  To  recommend  to  the  Trustees  that  they  authorize- 
the  introduction  into  the  legislature,  of  a  bill 
calling  for  an  appropriation  sufficient  to  enable 
the  College  to  bear  its  proportionate  share  of 
the  cost  of  the  outlet  sewer  in  the  town  of 
Amherst,  as  authorized  by  sec. 11,  Chap .484, Acts 
of  1912. 

Mr.  Tannatt  also  presented  preliminary  plans  for  a 

system  of  sewers  for  the  college  estate;  it  was 

VOTED:  To  refer  the  plans  to  the  sub-committee  on  sewers, 
formerly  appointed,  with  power  to  have  the  plans 
completed  and  sewers  constructed,  cost  of  same 
to  be  paid  from  special  legislative  appropriation 
of  1912. 

Dr.  George  E.  Stone  presented  a  protest  against 

the  College  selling  the  Louisa  Baker  Land. 

The  sub-committee  appointed  to  consider  the  proposal  Qw  n- 

:er 
of  Mr.  D.  H.  Hash  for  the  exchange  of  the  Owen  farm  for  a  por-  l 

tion  of  the  Louisa  Baker  estate,  reported  that  in  their  opin- 
ion such  an  exchange  would  be  undesirable;  it  was 

VOTED:  To  report  to  the  Trustees  that  in  the  opinion 
of  the  Committee  on  Buildings  and  Grounds,  it 
would  be  inexpedient  to  try  to  effect  the  ex- 
change of  land  as  proposed  by  Mr.  D.  E.  Hash. 


! 


1 


MINUTES  OF  TRUSTEES1  COMMITTEE  ON  BUILDINGS  AND  GROUNDS 
Hbtel  Bellevue,  Boston,  June  4,  1913,  4:30  p.m. 


PRESENT:  Messrs  Bowker,  Gerrett,  and  Acting 
President  Lewis.  Treasurer  Kenney 
was  also  present. 

In  regard  to  Professor  Gordon's  request  for 

soil  to  be  removed  from  the  knoll  south  of  Clark 

Hall  for  private  use,  it  was 

VOTED:  That,  while  the  Committee  would  "be  glad  .  Soil  for 
to  accommodate  Professor  Gordon,  it  does 
not  feel  justified,  under  the  present  C.  E.  Gordon 
building  policy  of  the  institution,  in 
disposing  of  the  soil  faster  than  the 
same  is  needed  for  grading  aoout  build- 
ings to  be  erected  in  the  near  future. 

The  Treasurer  reported  on  the  legislative  ap- 
propriation for  buildings  and  grounds,  and  it  was    Construction 

VOTED :  That,  if  the  proposed  addition  to  French      of 
Hall  can  be  made  fireproof  at  an  addition- 
al cost  of  approximately  10$  of  the  origi-  French  Hall 
nal  estimates,  the  construction  on  this 
basis  be  authorized. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  confer  with  Adjustment 
the  State  Commission  on  Uconomy  and  Effi- 
ciency and  seek  an  adjustment  in  certain    of 
items  in  the  appropriation  now  before  the 
Legislature  for  improvements  and  repairs  appropriation 
for  1913,  so  as  to  provide  for  essential 
improvements  in  the  proposed  Registrar's 
office,  the  Poultry  Department,  and  at 
the  farm  dairy. 

The  Treasurer  presented  a  petition  from  the  em- 
ployees at  the  power  plant  requesting  certain  changes 
in  working  hours  for  the  summer  months.   Mo  vote  was 
passed,  but  the  sentiment  was  that  the  proposed  change 
would  be  inexpedient. 


-    2   - 


The   Treasurer   presemted  a  bill   from  Mr.    Jarnes 
H.    Ritchie    on   account   of  work   done  as   architect  Bill    of 

for   the   addition    to  Draper  Hall.      The  hill  was       j.    h.    Ritchie 
left  for  adjustment  between  Mr.    Ritchie   and   the 
Treasure  r . 

It  was 

VOTED :    That  bulletin  boards  be  placed   only         Bulletin 

in    the  halls    of   the    college  buildings.  Boards 

Aidiscussion   followed   relative    to    the   proposed 
exchange    of  a  portion    of   the  Baker    land  for    the  Owen-Baker 

Owen   farm.      The   sentiment   of    those   present  was 
against   such  an  excnange. 

It  was 

VOTED:    That  a   special  meeting   of    this   com- 
mittee  be   held   at  Amherst  at  4  p.m., 
Monday,    June   16,    to   consider   the 
project   for    the  athletic  field  and 
other  matters. 


^ieuies  op  thugt^es/   corner  -LJinss.  ahd  grounds . 

President's  Office,  Amhers t ,Mass . , June  16,1913,  at  4:00  p.m. 


PRESENT:   Messrs.  Bowker,  Gerrett,  William  Wheeler, 

Preston,  and  Acting  President  Lewis;  Treasurer 
Kenney  was  also  present. 

The  Treasurer  presented  the  following  schedule 

of  projects  approved  by  the  Commission  on  Economy  and  Effi-  - 

id 

ciency   for   repairs   and    improvements    to   he   carried   out   under   -1-       ove; 

1012. 

special   appropriation   for   1913: 

Improvements   at  President's   House,  &      600.00 

Repairs   and   Improvements   at   South  College,  6500.00 

Extension   of   "water  Mains,  1000.00 

Grading  around   Dairy  Building,  500.00 

Painting   College  Buildings,  1275. CO 

Repairs    to   .North   College,  350. CC 

Addition    to    Young   Stock   Stable,  2100. OC 

jgery,  30CC.CC 

Living   Accommodations   for    Farm  Help,  2100. CC 

rovements    at   Poultry   and  Fencing  Poultry   Farm,  2000.00 

Construction   of   New  Walks,  1500.00 

Draining   Harlow  Farm,  325.00 

Improvements    on    Grounds,  1155.00 

Road   Construction,  1250.00 

Repairs   on    Greenhouse,  125.00 

Kepairs   and    Improvements    in    Chemistry  Building,  550.00 

Exhibition    cases   for  Zoological   Museum,  115.00 

Book   shelves    in   Library,  ICC. 00 

New  Targets  on  indoor  range,  350. CO 
Repairs  and  Improvements  at  barn  of  Experiment  Station,  335.00 
Repairs   and    Improvements      on    Hot-house   Experiment   Station,    200.00 

Re-tracking  vegetation    house  Experiment   Station,  6C.CC 

Repairs    on   farm   house,    Experiment  Station,  280. CC 

Repairs    at   barn    and    creamery,    Experiment   Station,  210.00 


1 


$26000.00 


It  was 


Y'ji'EI):  To  authorize  the  Treasurer  to  proceed  with  the 

carrying  out  of  these  projects  with  the  follow- 
ing modifications: 

(l)  To  use  approximately  $500  of  special  appro-  south 
priation  of  1912  for  repairs;  to  provide  ade-  Co 
quate  improvements  to  South  College. 


2. 

{2)    That  in  the  project  for  improvements 

of  grounds,  the  item  of  &450  for  grading 
around  Clark  Hall  be  delayed  until  a 
later  date. 

(3)  That  the  addition  to  the  young  stock 
stable  and  the  erection  of  piggery 
be  carried  out,  subject  to  approval 
of  the  Farm  Committee. 


Hi  11. 


le 
Piggery 


1 1  was 

YOTLD:  That  the  request  of  Michael  Fenton,  an  em- 
ployee of  the  power  plant,  for  a  vacation 
be  referred  to  the  Treasurer  with  power. 

The  Treasurer  presented  a  letter  from  James  H,   Bill  of 

Ritchie  as  an  explanation  of  his  bill  rendered  on  account   „ 

1  Ki  tc.aie . 

of   architect's   fees   for  Draper  Hall,    and    it   was 

VO TLD :    To    pay    trie  bill    as    originally   submitted. 

It   was 

VOTED ;  To  authorize  the  Treasurer  to  advertise  for 
bids  for  the  construction  of  the  addition 
to  French  Hall. 


70 TED:  That,  the  addition  to  French  Hall  be  con-  Construction 
structed  on  a  fireproof  basis,  provided         of 

the  cost  does  not  exceed  ten  per  cent  French  Hall. 

of  the  original  estimate. 

VOTED :  To  refer  to  the  Treasurer  the  requests  of 
iiofes3ors  Lockwood  and  Foord  for  a  new 
milk  bottler  at  the  farm  dairy. 

Vyi-dD:  To  recommend  to  the  Trustees  the  setting 

aside  for  athletic  purposes  a  certain  track 
of  land  belonging  to  the  college,  bounded 
as  follows: 

Beginning  at  a  certain  maple  tree  near  the      i  for 

veterinary  building  and  on  the  east  side  of  Athletic 

Lincoln  Avenue,  thence  easterly  in  a  straight  Purpose  . 

line  perpendicular  to  the  row  of  trees  on 

Lincoln  Avenue  to  the  brook,  thence,  southerly 

following  the  brook  to  a  point  in  line  with 

the  hedge  located  directly  north  of  the  so-called 

Kappa  Sigma  House,  thence  westerly  in  a  straight 

line  to  Lincoln  Avenue  to  the  aforesaid  maple 

tree. 


3. 


A  discussion  followed  relative  to  the  proposed  ex- 
change of  a  portion  of  the  Baker  estate  for  the  Owen  farm,  an<i 
it  w as 

VOTjjD:  That  it  is  the  sense  of  this  Committee  that  it   C  en  : 
should  not  approve  of  the  transfer  of  a  portion   Baker 
of  the  Baker  estate  for  the  Owen  Farm  unless      L 
it  can  be  done  with  specific  restrictions  per- 
taining to  the  use  and  development  of  the 
Louisa  Baker  land. 


MINUTES  OP  TRUSTEES'  COMMITTEE  OK  BUILDINGS  AHD  GROUNDS 
Bellevue  Hotel,  Boston,  July  7,  1913,  at  4:15  p.m. 


PRES3NT:  Messrs.  Preston,  Gerrett,  Bowker, 
and  Acting  President  Lewis, 
Treasurer  Kenney  was  also  present. 

Bids  for  the  construction  and  for  fie  heating   Bids  for 

and  ventilating  of  the  addition  to  French  Hall  were   Addition 

opened  as  given  below:  --  to 

Frenc  h  Hall 

CONSTRUCTION 

Present        Fire   Proof 
Construction      Construction 

H.    Wales    Lines    Co.,    Meriden,    Conn.,  $25,975  $28,775 

Casper  Hanger  Constr  .Co.  ,Holyoke  ,   Mass.,           25,411  2-9,618 

Chas.    H.   Mead,   Boston,   Mass.,  27,172            — > 

Holt-Fairchild   Co.,    Boston,   Mass.,  25,774  32,059 

Blodgett  &  Spaulding,    Amherst,   Mass.,  27,196  32,196 

Allen  Brothers,    Amherst,   Mass.,  23,300  28,300 

C.    S.    Cunningham,    Boston,    Mass.,  24,355  30,638 

HEATING   2ND   VENTILATING 


Huey  Brothers   &   Co.,   Boston,    Mass.,  3,212 

Mutual   Plu-nbing  &  Heating,    Amherst,    Mass.,  3,465 

Holyoke   Valve   &  Hydrant   Co.,    Holyoke,    Mass.,  3,899 

Milne r-Bill   Co.,    Springfield ,   Mass. ,  2,937 
Wyckof f  &  Lloyd  Co.,    Springfield,    Mass., 

C.    H.    Sandborn,    Boston,   Mass.,  3,225 

Laskey  &  McMurrer,   Boston,   Mass.,  3,257 


-    2    - 


It  was 

VOTi£D:    That    the   addition    to   French  Hall   should  be 
of  wood   construction. 

It  was 

VOTED:    That    the   contract   for    the    construction    of 

the   addition    to  French  Hall    should  he   awarded 
to   Allen  Brothers,    Amherst,   Mas3.,    at   $23,300; 
and    that   the    contract  for   heating  and  venti- 
lating be  awarded    to  Milne r-Biil   Co.,    if   in 
the   estimation    of   the  President  and    the 
Treasurer    that    firm  has  a   satisfactory   finan- 
cial  standing,    and   if  it  has   not,    that    the  con- 
tract   be    given    to   7/yckoff  &  Lloyd    Co. 

It  was 

VQTISD:    That   the  matter    of    the   restrictions   pertainingLouisa 
to    the   Louisa  Baker   land  be   left   to  a    committee    Bake: 
consisting   of  Messrs.    William  Wheeler,   Bowker,       land 
and  Kenney. 


riHUTE3   OP   TRURTEEn'COJJm'TEE   CI!  BUILDUP     iIJD   grounds . 
Amherst   House  ,    September   30,    1913,    at  5 ;  30    p.m. 


PRESENT:    Messrs.   Booker,    Oerrett,    "Preston,    "resident 
Butterfield;    Treasurer  Kenney  and  Acting 
President  Lewis  were   also   present. 

Professor  "/a  ugh  appeared  he  fore    the    committee   and 

outlined    a    project   for   grading   around    Clark   Hall,    and    it  was 

VOTED;    'T'hat   the    section    of  grounds   he    authorized    to      Grading, 
carry  out   this   project   for   grading  about 
Clark   Hall   and   the    triangle   near  professor 
Hashrouck's   house. 

The   committee   discussed  location   for   the    Infirm-    Site    for 

Infirmary 
ary.      Final   action,    however,    was  deferred    until    the    com- 
mittee   should   have    an   opportunity    to    inspect   the    various 
sites   proposed. 

The    Treasurer   explained   the    status    of    the   sewer 

construction,    and    it   was 

VOTED:    To   authorize    the   Treasurer    to    complete    the  Sewer. 

work   on    the    sewer    system    of   the    college. 

It  was 

VOTED:  To  he  the  sense  of  this  committee  that  the      3y3tem. 
college  would  not  he  justified  in  making 
further  payment  to  the  contractors  for  the 
construction  of  the  se^er,  beyond  the  original 
agreement. 

1 1  was 

VOTED :    To  authorize    the    Treasurer    to   erect   on    the  Electric 

campus    three    electric    light    poles   of   cement         Light 
and    iron    construction.  Poles. 

Mr.    Bowker   on   behalf   of    the    sub-commi ttee  ,  to 
which  had  been    referred    the    question    of  further    considera- 
tion   of   the   proposed   exchange    of    Owen    lan'l    for   a   portion 
of   the   Touisa   Baker   es  tate ,  reported    that   in    their    opinion 


2. 


it   seemed   inexpedient   to  make    the   exchange.      And    it  was 

VOTED :    That    this   committee    report    to    the    trustees 
that   in    their   opinion    it    is    inexpedient    to 
make    the    exchange,    but    that    they   consider    it 
desirable    for    the    college    to    own    the   Owen 
land   if   it   can  he    purchased   at   a    reasonable 
price, 

Tt  was 


Baker- 
Owen 
Land. 


irQTED:    To   recommend    to    the    trustees    the    adoption 
of    the   following    resolution; 

VOTED:    That   the   Trustees   of    the  Massachusetts   Agri- 
cultural  College    do   hereby   grant    to   the   Town 
of   Amherst   the    rignt    to   construct  and   forever 
maintain    a    sewer   across   certain   lands   in 
Amherst,    title    to   which  land    stands   in    the 
name    of  John   F.    Dickinson,    and  which   lands 
sai  d  Dickinson  holds    subject    to    the   rignt 
of  purchase  by   the   Trustees   of  the  Massachu- 
setts   Agricultural   College; 

Said   Dickinson, is   hereby   authorized   to    exe- 
cute   ?nd   deliver    to   said  Town    of  Amherst   a 
release,    in   consideration   of  one   dollar,    and 
the      reasurer    of    the  Massachusetts   Agricul- 
tural   College    is    hereby  authorized   to   execute 
and   deliver    such  memorandum   or   document   ps   may 
be    required,  by   said   Dickinson    for    his   pro- 
tection , 

VOTED:    To    recommend    to    the    Trustees    that    the    college 
assume . responsibili ty  for    the    taxes   and    in- 
terest  on    the    land   at   the    south  of  the   col- 
lege  property   held   for   the    college   by  Mr. 
Dickinson    and  Mr,    Leonard. 


Dickinson 
Land , 


Leonard- 
Dickinson 
Land. 


Salary   of 
C. A. Jewett 


VOTED:    That   beginning  September    1,    1913,    the    salary 
of  C.    A.    Jewett  be    $1300   per  year. 

2_0TED_:    To    recommend    to    the    Trustees    that    the    college 
petition    the   next  legislature    to   appropriate 
the    sum    of   f 265, 000    to  be    expended   during   the 
next   two   years   for  buildings   and   other  addi- 
tions  at   the   college. 

VOTED :    To    leave    to  Mr.    Gerrett,    with  power,    the   final  Improve- 
decision   as    to    the   amount    to   be    expended   for       merits  at 
improvements   and    equipment   of   the   president's     President's 
offices.  Office. 


^ 


3. 

VOTED:    To    leave    to    the   Acting  president   and 

Treasurer    the    question    of  finding    rooms    for 
research  v/ork    in   mic  r  Ohio  logy . 

It  was 

VOTED :    To   recommend    to   the   Trustees   that   this   com- 
mittee  he    authorized   to   secure    tentative  Plans 
plans   and   estimates   for    the    following  build-  . 
ings   -    if   in    the    Judgment    of    the    committee 
the    cost   involved  in    securing   such  plans   and     Sstxmates 
estimates  he    reasonable;                                                   for 

New 

Chemical  Laboratory,  Buildings, 

Library, 

Laboratory  for  Microbiology 
Find   physics, 

Drill   Hall  and   Cymnasium, 

Addition    to   Power  Plant, 

Addition    to   Greenhouses, 

Breeding  Pens  for  Poultry  Plant, 

Corn    and    Seed   House, 

Potting   House. 


W- 


MIHUTI  "   '■  T  BUIt-t-v  -    AND   ORnireDS. 

Hotel   Kimball,    Springfield , Mass. ,    Dec.    2,    1913,    at   2:45   p.m. 


PRESENT:    Messrs  Bowker,    Gerrett  and  Acting  President 
Lewis;    Treasurer   Kenney  and   Mr.    Bowditch 
we  re    also   pre  sen  t. 


It   was 

YQT^D :    To   authorize    the    Treasurer    to   provide   heat   for     Heat   tor 
the    farm  "bungalow  from   the    central   heating  Farm 

plant,    and    that    the   additional   expense    of   in-     Bungalow, 
stalling    this   heat  he    charged    to    the    current 
account   of   1913-14    for   improvements. 


VOTED :    To    locate    the    hospital    on    the    side    hill,    north 
of    the   barns    of    the   horticultural  uepartment, 
and    east   of    the    Stockbridge    Road   ana    the 
East  Experiment    Station   building. 

VQT.2D:  To  leave  the  precise  location  of  the  hospital 
to  Acting  President  Lewis,  Mr.  Kenney  and  Mr. 
Ritchie. 


Loca  tion 


of 


Hospital. 


I 


MINUTES  OF  TRUSTEES'  COMTITTEE  ON  BUILDINGS  MID  GROUNDS 
Hotel  Bellevue,  Boston,  January  7,1914,  at  4:30  p.m. 


PRESENT:  Messrs.  Bowker,  Gerrett,  O'Donnell,  Preston, 
William  Wheeler,  Acting  President  Lewis; 
Treasurer  Kenney  was  also  present . 


Mr.  Hosmer  and  Mr.  Cellilli  appeared  and  presented 
a  claim  on  behalf  of  Way  &  Cellilli  for  additional  compensa- 
tion on  account  of  their  construction  of  the  college  sewers. 
It  was 

VOTED:  That  inasmuch  as  the  committee  on  finance  con-  Claims  of 

sidered  this  matter  on  a  former  occasion,  the  Way  & 

question  be  referred  to  that  committee  without  Cellilli. 
recommendation  or  commendation. 


VOTED :  That  Mr.  James  H.  Ritchie  be  retained  as  con- 
sulting architect  for  the  year  ending  November 
30,  1914,  on  the  same  terms  of  employment  as 
now  engaged . 


J.  H. 
Ritchie, 


VOTED:  To  accept  and  to  recommend  to  the  Trustees  for 

adoption  the  agreement  between  the  town  of       Agreement, 
Amherst  and  the  college  relative  to  sewers,  as 
approved  and  submitted  by  the  special  committee 
on  sewers. 


VOTED :  To  approve  the  schedule  as  submitted  by  the 

treasurer,  for  imorovements  to  be  made  at  the 
college  during  the  present  fiscal  year. 

That  the  projects  for  a  crop  garden,  irrigation 
plant,  silo,  barn  horse  and  equipment  for  the 
poultry  plant,  be  referred  to  the  Committee  on 
Farm  for  further  consideration. 


That  the  project  for  experimental  breeding  houses  ^-, 
for  the  department  of  poultry  husbandry  be  re- 
ferred to  the  Committee  on  Experiment  Department 
for  further  consideration. 

That  the  oroject  for  an  intercommunicating  tele- 
phone for  the  division  of  horticulture  be  referred 
to  the  Treasurer  and  Professor  Waugh  for  further 
study. 


Imp  rove - 
men  Ls , 1914 . 


That  the  project  for  windows  in  the  basement  of 
Clark  Hall  be  referred  to  Mr.  Ritchie  for  study 
and  recommendation. 


That  the  projects  for  changes  in  and  additions 
to  the  offices  now  occupied  by  the  Extension 
Service  be  referred  to  the  Treasurer  and 
Acting  President  for  recommendation. 

VOTED;  To  recommend  to  the  Trustees  that  the  incoming 
Legislature  be  petitioned  to  appronriate  a  sum 
of  money  sufficiently  large  to  purchase  the 
Graves'  Forest  Tract  on  Mount  Tobey,  to  be 
assigned  to  the  Massachusetts  Agricultural 
College  as  a  forest  laboratory,  or  to  be  used 
as  a  state  forest  reservation  under  the  manage- 
ment of  the  Massachusetts  Agricultural  College 
for  instruction  purposes. 

VOTED:  To  constitute  Mr.  O'Donnell,  Mr.  Hosmer,  and 
the  President  a  sub-committee  to  pass  on  de- 
tails connected  with  the  construction  of  the 
athletic  field. 


5 


Graves ' 
Forest 

'.  ■!■•  Ct. 


Sub-committee 
on  Athletic 
Field. 


VOTED:  To  approve  the  plans  as  submitted  for  the 
Sigma  Kappa  fraternity  house,  provided 
house  is  located  not  less  than  20  feet 
college  line  on  the  north. 


Phi   Phi  Sigma 
the      Kappa 
from  the  Fraternity 
House. 


That  it  is  the  sense  of  this  committee  that  it 
would  be  desirable  to  have  the  house  located 
40  feet  from  the  main  street. 


MOTJTES  OF  THE  TL^i- -_^n'  CC::  li\   :..     2U1LP..   ..  A3   uROUlDS 
Hotel  Bellevue,  April  2,  1914,  at  1;00  p.m. 


PRESENT :   llessrs.  Bowker,  Gerrett,  Preston,  William 
ieeler,  and  Acting  President  lewis; 
Treasurer  Kenney  and  Mr.  Ritchie  were 
also  present. 

Mr.  Ritchie  presented  and  explained  the  tentative 

plans  for  the  pro-nosed  infirmary.  After  discussion,  and  on 

motion  of  Mr.  Wheeler,  it  was 

YOTT.D ;  That  Mr. Ritchie  he  requested  to  prepare  an  Plans  for 
alternate  '-■Ian  for  the  arrangement  of  the   Infirm 
proposed  infirmary,  and  that  when  this 
sketch  is  ready  both  plans  be  submitted 
to  Mr.Jewett  for  an  estimate  on  the  cost 
of  construction. 

It  was 

.■TED:  To  authorize  the  payment  of  bills  incurred  Bills  of 
on  account  of  special  doctors'  services  in  W.E.Dodge 
attendance  on  Mr. Walter  2.  Dodge  in  the 
winter  of  1913,  and  to  instruct  the  Treasurer 
to  try  to  collect  the  amount  of  these  bills 
from  the  Town  of  Amherst. 

It  was 

rrQT" '.5 :  To  assign  land  owned  by  the  College  on      land  for 
Pleasant  Street ,  south  of  the  property      school 
of  Professor  William  R.  Hart,  to  the       gar  en  . 
department  of  agricultural  education 
for  school  gardens,  provided  the  ar:   _•- 
ment  would  be  satisfactory  to  Dr.J.K.3h< 


iaw, 


1 1   was 

VOTED :    To   request   the   department    of   landscape   garden-    Survey 
ing  to    survey    and   stake    out    the    proposed   road,     of   road 

ming   at    a   suitable   point    on   Pleasant 
Street,    continuing  thence   along   the   base    of 
the   east    ridge   of   the    college   property  north 
to  Lovers  Lane;    the   survey   to   n       made   on   the 
basis    of   a   road   fifty   feet   wide   and  "iles 

to  be    submitted  to    the   Trustees   before   their 
semi-annual   meeting    in   June    1914. 

It   was 


VOTED :    To   authorize    the   Treasurer   to    secure   frorr  Mr.  Options 


William  E.  Chapin  of  Amherst 
sition  relative  to  the  terms 
may  he  secured  on  land  owned 
the  corner  of  Lincoln  Avenue 
and  that    a   report    on   this    be 


a  written  propo-  on    !•• 

which   an   option  of  Y/.E. 
by  Mr .    Ch  an  in  *  on  i n . 

and  Ee  street, 

made    to   the 


Trustees 

1914. 


at    their   semi-annual   meeting   in   June 


It   was 


VOTES :  To  make  the  following  apportionments  from 
funds  available  in  1914  for  improvements; 


1.  Experimental  breeding  house  for 
partment  of  poultry  husbandry,  ■ 


Replacing  the  present  water  main  to 
the  President's  House  with  a  6"  main 


de-  Improvements 

0. 

600. 


3.    Installation   of   an   irrigation    system 
for  the   department    of   market    gardening. 


250 


A  silo  to  be  used  in  connection  with  t  lie 
young  stock  barn,  not  to  exceed  $300,  the 
actual  amount  to  be  determined  by  the 
'Treasurer. 


It  was 

VOTED :  To  install  an  intercommunicating  telephone 
system  for  the  various  departments  in  the 
division  of  horticulture,  and  that  the  cost 
of  the  same  be  charged  to  the  special  ap- 
propriation for  French  Hall. 

It  was 

OTEJ:  To  lay  on  the  table  the  project  for  placing 
windows  in  the  basement  of  Clark  Hall. 


French 
Hall. 


Clark 
Hall. 


It  was 


VOTED; To  recommit  with  nower  to  the  Committee  on  Projects 

Experiment  Department  all  the  projects  for  of  Exp. 

improvements  at  the  experiment  station  with  Station 
the  approval  of  the  Building  Committee. 


It  was 

fOTFD;  To  be  the       of  this  Committee  that  the   Equipment, 
equipment  and  improvement  of  buildings  for    etc.  for 

tie  carrying  out  of  extension  work  be  charged  e:     _on 
to  the  funds  of  the       -ion  service,  and  tha*service. 
no  other  funds  of  the  college  be  used  for  these 
purposes. 





It  was 

VOTED:  That  i  as  men  an  eq  apparatus  used    Use  of 

"by  the  various  departments  is  the  property     equipi 
of  the  institution  rather  than  of  the  in- 
dividual departments,  arrangements  for  t] 

msfer  or  exchange  of  use  "between  -1   art- 
ments  of  such  apparatus  and  equipment  "be 
authorized  on  such  terms  as  the  President 
and  Treasurer  shall  determine.  Further, 
that  the  President  and  r   -.surer  take  such 
measures  as  they  deem  advisahle  for  the 
carrying  out  of  this  policy. 

It  was 

VOTED :  To  recommend  to  the  Committee  on  Extension  Improvements 

Service  that  the  improvements  he  made  on  at  Kellogg 

the  Kellogg  barn  in  accordance  with  the  Barn, 
project  submitted  by  Professor  Hart. 


— 


LTKUTES   OF   TRUSTEES]     CUMMITTri:    Oil   BUILIillTGK    A;rD   CROX.DS. 
Hotel  Bellevue, Boston,    April   29,    1914,    at    1:00  p.m. 


PRESEMT:    Messrs.    Eowker,    Gerrett,    Preston   and   Acting 

President   Lewis;    Treasurer  PTenney   and  Trr.   Ritchie 
were  also   present. 

Mr.    Ritchie   presented   revised   plans  for  the   infirmary, 

and  it  was 

Plans  for 
VOTED;  To  approve  the  revised  plans  as  presented  "by  Mr*  Infirmary. 
Ritchie. 

It  was 

VOTED :  To  reconsider  the  vote  as  to  the  location  of  the  Location 
infirmary,  and  that  the  decision  as  to  its  precise  0f  jn_ 
location  he  deferred  until  the  Committee  shall  make  firmary. 
another  inspection  of  possible  sites. 

It  was 

VOTED :    That   when  this    Committee   adjourns,    it    adjourn   until 
Monday,    Kay,    11,    1914,    at    12:00   o'clock   for  a 
luncheon   meeting,  at    Amherst. 

It  was 

VOTED:  To  approve  as  prepared  by  Mr.  Ritchie  the  plans  for  Plans 
the  piggery,  and  that  only  such  minor  modifications  for 
may  be  made  in  the  plans  as  shall  not  affect  the  cost. 
cr  the  architectural  features  of  the  building. 

The  Treasurer  presented  an  application  from  the  Sigma 

Phi  Epsilon  Fraternitv  for  a  statement  of  price  by  the  college  on 

Lsnd 

certain  parcels  of  land  to  be  used  by  this  fraternity  for  the  ■  or_k- 

P. 

purpose  of  erecting  a  fraternity  house.   It  was  Epsilon. 

VOTED:  To  defer  action  on  this  request  until  the  next 
meeting  of  the  Committee. 


MINUTE?  OK  MEETING  OF  TRUSTEES ' COMMITTEE  OH  BUILDINGS  AND  GROUNDS . 
President's  Office,  M.A.C.,May  11,1914,  at  18  o'clock  M. 


PRESENT:  Messrs.  Bowker,  Hosier,  President  Butterfield, 
Treasurer  Kenney  and  Mr. Ritchie. 

Mr.  Kenney  reported  that  the  cost  of  carrying  steals 

and  water  to  the  infirmary  at  the  location  heretofore  designated 

seemed  to  be  excessive.   The  Committee  inspected  other  siteB  and 

VOTED :  To  leave  the  location  to  the  President  and 

Treasurer,  but  expressed  the  opinion  that  the   Location 
site  immediately  west  of  Mt.  Pleasant,  ap-        of 
proximately  100  ft.  north'  from  the  cement  walk  Infirmary. 
leading  to  the  President's  house,  is  the  most 
desirable  location. 

The  Treasurer  presented  a  request  from  Mr.  E.M. 

Dickinson  for  permission  to  have  electric  light  poles  placed 

on  the  Clark  lot,  or  as  an  alternative  to  secure  lights  from 

Electric 
the  college.   It  was  lights  for 

.  E.M. 
VOTEP:  To  authorize  the  Treasurer  to  arrange  to  supply  Dickinson. 
Mr. Dickinson' s  house  with  electricity  from  the 
college  plant. 

Mr.  Ritchie  presented  a  plan  for  outside  lighting  at 

Outside 
French  Hall.   It  was  lighting  al 

French 
VOTED :  To  approve  the  plan.  Hall. 

Professor  Eoord  presented  suggestions  for  minor 

changes  in  the  interior  plans  of  the  proposed  Agricultural  n,  an~6l 

.    .,  , .  T.  Interior, 

building.      It  was  Agri>   BMg< 

VOTED:    To   authorize   the   President,    Treasurer,    and  architect 
to  make  minor  changes   in   interior  plans    of  the 
agricultural  building  if    such   changes   seem 
desirable. 

It  was 


2. 

VOTED:  To  authorize  the  Treasurer  to  advertise  for  bids/. 

o  n  the  construction  of  the  proposed  agricultural    .' ng 
"building  at  such  time  as  the  President  nay  approvefo.-  bids 

f  o     i . 
It  was  Bldg. 

VOTED :  To  instruct  the  Treasurer,  in  securing  "bids  for 
the  construction  of  the  agricultural  building, 
to  secure  bids  on  a  fireproof  roof. 

It  was 

VOTED:  To  authorize  the  Treasurer,  the  architect,  engineer 
and  Professor  Eoord  to  make  a  trip  for  the  purpose 
of  studying  the  Monarch  Unit  ventilating  system. 

The  committee  considered  the  application  of  the  Phi 

Sigma  Kappa  fraternity  for  furnishing  from  the  college,  heat, 

light,  water  and  gas  to  the  fraternity  house  now  under  con- 
mi  shing 
struction.   It  was  heat, li 

to  Phi 
VOJTED:  To  authorize  the  Treasurer  to  contract  with  the  Sigma  '. 
fraternity  for  the  furnishing  of  beat  and  light  He  "use. 
to  the  fraternity  house. 

The  Treasurer  presented  plans  for  a  new  building  at 

the  poultry  plant,  and  it  was 

Plans  for 

VOTED:  To  authorize  the  construction  of  the  building  in  hu. 
accordance  with  the  proposed  plans. 

Plant. 

The  application  of  the  Sigma  Phi  Epsilcn  fraternity 

for  the  purchase  of  land  from  the  college  was  read,  and  after 

discussion  it  was  Land  for 

Sigma  Phi 

VOTED:  To  authorize  the  Treasurer  to  offer  the  land  on 
Pleasant  Street,  immediately  south  of  the  land 
owned  by  the  Phi  Sigma  Kappa  fraternity;  to  have 
the  land  surveyed  and  its  area  determined;  to 
report  to  the  committee  a  recommendation  as  to 
the  proper  price  to  place  upon  the  land;  to 
state  to  the  fraternity  the  conditions  that  must 
be  fulfilled  in  the  construction  of  fraternity 
houses;  and  to  inform  the  fraternity  that  heat 
and  light  will  be  furnished  from  the  college  plants  on 
terms  similar  to  those  made  to  other  fraternities. 


-- 


MINUTES  OF  TRUSTEE  COMMITTER  ON  BUILDINGS  AND  GROUNDS. 
Hotel  Bellevue,  Boston,  June  12,  1914,  12:30  p.m. 


PRESENT:  Messrs.  Bowker,  Gerrett,  Preston,  Wheeler,  and 

President  Butterf ield;  Treasurer  Kenney,  Professor 
Marshall,  Professor  Foord  and  Mr.  Ritchie  were  also 
present. 

The  President  stated  that  the  Treasurer  and  himself, 

after  discussing  the  location  of  the  infirmary  with  five  or  six 

Location 

members   of  the  faculty  most   interested,    report  in  favor   ofthe 

Infirmary. 

site  heretofore  chosen  by  this  Committee,  namely,  north  of  the 

horticultural  barns  and  on  the  edge  of  the  wood  lot;  that  the 

infirmary  should  have  connection  with  the  college  service  plant, 

and  that  if  the  cost  of  such  connection  prevents  the  building 

of  the  contagion  ward  this  year,  the  next  Legislature  be  asked 

to  appropriate  sufficient  money  for  at  least  two,  and  possibly 

four,  contagion  wards.   It  was 

VOTED:  To  accept  the  report  and  to  adopt  the  location  as 
recommended. 

Professor  Marshall  exhibited  and  explained  tentative 

plans  for  a  proposed  new  building  for  Microbiology  and  Physics. 

VOTED;  To  adopt  the  recouimendation  of  the  Farm  Committee  Extension 
that  the  water  main  be  extended  from  the  cattle    of  Fater 
barn  to  the  sheep  barn  and  piggery.  n. 

VOTED:  That  there  be  appointed  a  special  Committee  consist- 
ing of  the  Chairman  of  this  Committee,  the  President,  ( 
and  the  Treasurer,  with  authority  to  designate  minor  Rooms, 
changes  and  repairs  in  rooms   or  buildings,  that  are  1914-15. 
made  necessary  by  the  exigencies  of  the  class  schedule 
for  the  next  college  year. 

VOTED:  To  authorize  a  tentative  study  of  proposed  changes 

and  improvements  at  the  Stockbridge  House,  with  the  Stockbrid 
viev.  of  converting  this  house  into  an  instruction 
building  for  the  Department  of  Landscape  Gardening.  HouEe. 


■j 


Building 

VOTED:    To  authorize   the  preparation   of  tentative  plane   for  an  * 

instruction  building  for   the  Department    of  Pomology  Eept  «of 

Porno  1'. 

It  was   the   sense   of  the  Committee  that  there   should  be 


a  meeting  of   the  Committee  in  Boston,    July  End,    at  which   time 

Agricul- 

the  bids  for  the  agricultural  building  will  be  opened,  and  that  ^ 

e  Building. 

further  details  in  connection  with  the  business  of  that  meeting 

be  left  to  the  Treasurer  and  Mr.Bitchie. 

VOTED:  To  include  in  the  legislative  budget  for  1915  an       „  , 
item  of  $7000.  for  a  cold  storage  and  other  im-  Draper  laii. 
provements  at  Draper  Hall. 

VOTED:  To  authorize  the  expenditure  of  a  sum  not  to  ex- 
ceed $700.  from  the  apportionment  of  1914  for 
Improvements,  for  alterations  at  the  chemistry 
laboratory. 

Mr.  Ritchie  presented  final  plans  for  the  agricul- 
tural building. 
It  was 

VOTED:  To  leave  to  the  discretion  of  the  Architect  the 

question  of  the  precise  specifications  to  be  made  "Y^ 
with  respect  to  the  stone  trimmings  for  the 
agricultural  building. 

The  Committee  examined  the  modified  plans  as  pre- 
sented for  the  agricultural  building  and  auditorium,  passed 
favorably  on  each  section,  and 

VOTED:  To  recommend  to  the  Trustees  the  acceptance  of 
the  plans  as  presented. 

VOTED:  That  in  the  auditorium  of  the  building,  and  in 
all  lavatories  the  fan  system  of  ventilation  be 
used;  that  in  all  other  parts  of  the  building, 
the  so-called  Unit   system  be  installed. 

VOTED:  To  adopt  the  New  England  exchange  system  for  tele- 
.  phones  in  the  agricultural  building,  and  that 
details  for  its  installation  be  left  to  Prof. 
Foord  and  Mr.  Ritchie. 


3. 

Bids  for 
VOTED:  To  authorize  the  Treasurer  to  advertize  for  bide  ^ 

for  the  construction  of  the  infirmary. 

VOTED:  To  recommend  to  the  Finance  Committee  that  from  Salary  of 
September  1,  1914,  the  salary  of  Mr.  O.A.Jewett  C.A.Jewett. 
be  $1400.  per  year. 

VOTED:  To  recommend  to  the  Trustees  that  the  Treasurer 

be  authorized  to  engage  an  architect  to  prepare  Building 
plans  and  specifications  for  a  building  to  house 
the  Departments  of  Microbiology  and  Physics;  these  ,; 
plans  to  be  based  on  the  tentative  plans  presented  biol 
by  Prof.  Marshall  and  Prof.  Hasbrouck,  and  to  be 
ready  for  the  consideration  of  the  Trustees  not 
later  than  October  1,  1914. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  Treasurer  be 
authorized  to  employ  an  engineer  to  advise  as  to 
needed  additions  for  the  heating  plant  and  equip-  Enlargement 
ment,  and  to  secure  the  architect's  plans  and 
builders'  specifications  for  an  addition  to  the 
power  plant  if  found  necessary,  and  have  the     Plant, 
same  ready  for  consideration  for  the  Trustees 
not  later  than  October  1,  1914. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  secure  from  Mr.    Dormitory. 
Pitchie  an  estimate  of  the  cost  of  the  dormitory, 
for  which  plans  are  already  prepared,  but  on  the 
basis  of  fireproof  construction. 

President  Butterfield  presented  a  request  from  the 

Land  for 

Commons  Club  for  a  lot  for  building  purposes  on  the  parcel  of 

C  lub . 

land  on  the  college  grounds  lying  immediately  north  of  the 

Phi  Sigma  Kappa  lot,  provided  that  the  College  intends  to 

dispose  of  that  lot  for  building  purposes. 

It  was  Land  for 

Hurd  and 

VOTED:  To  lay  on  the  table  requests  from  Prof.  Hurd  and  Mr.'Tatt8, 
Watts  for  purchase  of  land  on  the  Louisa  Baker  estate. 

The  Treasurer  reported  that  an  option  on  the  land  on 

Lincoln  Avenue,  owned  by  W.  E.  Chapin,  may  be  secured  until 

July  1,  1914,  the  price  to  be  $4,000.   It  was 


t 


4. 


VOTED:  That  the  Treasurer  he  authorized  to  try  to  se-  Lal 

cure  an  extension  of  time  of  the  proposed      W.E.Chapin, 
option. 


MI'-'TJTEP.  OF  TRUSTEES '  COMMITTEE  ON  BUILDINGS  AND  GROUNDS . 
Amherst,  June  37,  1914. 


PRESENT:  Messrs.  Bowker,  Gerrett,  Wheeler,  President 
Butterfield,  Mr.  Kenney,  Professor  Waugh, 
Mr.  Ritchie. 


The  Treasurer  recommended  that  the  addition  to 

French  Hall  he  accepted  from  the  contractor.   It  was 

VOTED;  That  French  Hall  be  accepted  from  the  contractor 

except  some  minor  items  specified  by  the  archi-    French 
tect  which  are  yet  to  be  completed.  Hall 

A  request  from  a  prospective  bidder  for  the  contract 
on  the  Agricultural  Building  was  received  asking  for  an  ex- 
tension of  time.   It  was 

VOTED:  That  it  is  inexpedient  to  extend  the  time  for 
the  presentation  of  bids  for  the  erection  of 
the  Agricultural  Building, 

The  Committee  spent  considerable  time  viewing  the 

proposed  site  for  the  Agricultural  Building  and  discussing 

precise  location.   On  motion  of  Mr.  Wheeler  which  was 

seconded  by  Mr.  Gerrett,  it  was 

VOTED:  That  the  location  known  on  Mr.  Ritchie's  plat 
as  "Location  A,  Plan  No.  3"  should  be  the  site 
accepted.   The  intersection  point  of  the  line 
determining  the  front  of  the  Agricultural 
Building,  with  that  of  the  line  extended  from 
the  front  of  the  Dairy  Building,  is  30  feet     Location 
from  the  latter,  and  42  feet  from  the  proposed   0f  Agri- 
Agricultural  Building.   It  is  understood  that    cultural 
the  angles  of  location  may  be  modified  as  the    31dg. 
architect  may  approve,  in  order  that  the  third 
building  in  the  proposed  Agricultural  group 
may  be  aligned  to  the  West  Experiment  Station. 

It  was 

VOTED :  That  there  be  appointed  a  committee  to  mark 

trees  which  should  be  removed  in  the  vicinity    Removal 
of  the  Agricultural  Building.  The  committee     0f  trees 
named  consists  of  Mr.  Booker,  Mr.  Wheeler .Presi- 
dent Butterfield,  Prof.  Waugh  and  Mr.  Manning. 


The  Treasurer*  presented  a  statement  from  Mr.  Ritchie 
concerning  extra  work  on  the  plans  for  the  Agricultural  Build- 
ing.  It  was 

VOTED;  To  authorize  the  Treasurer  to  adjust  the  claim  Payment  to 

and  figure  not  less  than  $200  nor  more  than  one-  Mr.  Ritchie 
half  of  the  actual  expense  involved. 

The  President  presented  a  request  from  Professor 

Graham  for  a  runway  for  fowls  in  the  lower  part  of  the 

ravine.   It  was 

VOTED ;  To  grant  the  request. 


MINUTES   OP   TRUSTEES'    C01MTTTEE  GIT  BTTTITTTTGg   AND   GEOTJI.Tr. 
Bellevue  Hotel, Boston,    July  £,1914,    at   11   a.m. 


PRESENT:  Messrs.  Bowker,  Preston,  President  K.  L. 
Butt erf ield,  Treasurer  Kenney ,  Professor 
Poord,   Mr.   James  H.  Ritchie. 


The   Treasurer  presented   a   statement   showing 
amounts   of  all  bids  for  the  erection   and   equipment  of  a 
proposed  Agricultural  Building  as  follows: 

Daniel   O'Connell  Sons,  $168,153 

Fm.    Crane,  175,676 

Foodbury  &  Leighton,  157,838 

Horton  &  Heminway  147,7  56 

H.    L.   Heminway  166,148 

P.   F.    Cunningham,  151,000 

J.    W.    Bishop,  149,803 

P.    T.    Ley    ,  161,950. 

Holt  Pairchild,  158,878 

Bids   on  the 
Whitcomb,    &  Cavanaugh,  168,887         Agricultural 

Bldg. 
Bigelow,    &  Harriman,  165,885 

J.    T,    Wilson  &  Sons,  166,690. 

C.  A.Cunningham  &  Son,  149,981 

Casper  Ranger,  158,401 

Edward  P.  Miner  Co.,  158,937 

Tyson  Feare  &  Ma shall  Co.,  136,000. 

It  was 

VOTED:  To  accept  the  bid  for  general  contract  of  Tyson 
Feare  &  Marshall  Company  at  $136,000. 

It  was  also 


Msm 


VOTED:    ^hat   if  for   any  reason  this  bid   Bhould  be   for- 
feited that  the  bid   of  J.   W.   Bishop  should  be 
accepted. 

The   Treasurer  presented  a   statement   showing  amounts 
of  bids  for  heating  and  ventilation  as  follows: 

Ingalls  &  Kendricken,  $13,475. 

Holyoke  Valve   Co.,  18,994 

Cleghorn   Company,  18,943 

Wykoff  Lloyd   Company,  13,947 

Merrill  Company,  18,780 

A.   B.   Franklin,  13,495 

W.   W.    Campbei;,  14,300 

Pierce  &  Cox,  13,359 

Bradley  &  Chatman,  13,600 

Huey  Brothers,  11,988 

It  was 

VOTFD:  To  accept  the  bid  of  Huey  Brothers  for  heating 
and  ventilation  at  $11,988. 

The  Treasurer  presented  a  statement  showing  amounts 

of  bids  for  plumbing  as  follows: 

Mutual  Plumbing  &  Heating  Co.,   $7,950. 

Thompson  Speare  Company,  5,855. 

wjlliam  Mitchell  Company,  5,890. 

Pierce  &  Cox,  6,897 

Tucker  &  Company,  6,438. 

I.  W.  Crozier,  5,854. 

Daniel  Walsh,  7,100. 

C.  W.  Cronin,  6,100. 

It  was 


VOTEP:  To  accept  the  bid  for  plumbing  of  the  William 
Mitchell  Company  at  $5,890. 

It  was 

VOTEP:  To  authorize  the  Treasurer  to  hold  the  checks  of 
the  three  lowest  bidders  until  the  contracts 
had  been  signed. 

It  was 

VOTEP;  To  authorize  the  Treasurer  to  have  the  south 
end  of  College  Pond  cleaned  this  summer. 


KLJsiUTlIo   01    MEETIiiG    "-     ...        Rl  DJ       TTEE   0U    . 


M.A.C.,    Amherst,    ilass.,    July  22,    1914,    at    5:30   p.   M. 


PRESENT :      Mesa  Bowker,    Gerrett ,    Presto..,    ffilliam  Wheeler, 

and  President   Butterfield;    rreasurer  Kenney  was 

sent. 

It  was 


OTEE :   To  report  to  the  Trustees  that  in  the  opinion  of 


this  Committee  it  is  inexpedient  under  the  7'hitn.areh 
existing  conditions  to  purchase  the  Whitmarsh  Property, 
property  for  the  use  as  an  infirmary. 


It  was 

C-ijID;   To  recommend  to  the  trustees  that  the  tentative  Building: 

location  for  the  building  for  physics  and        Physics  and 
microbiology  "be  east  of  the  Stockbridge  Head  and  Microbiology 
north  of  the  old  botanical  museum.  Location. 

.Vi~2'.  ~"o   authorize  the  Treasurer  tc  employ  Mr.  James  H. 

Ritchie  as  architect  for  the  proposed  building   Architect, 
for  physics  and  microbiology. 

It  was 


■rQTKD :   To  leave  to  the  Treasurer  with  power,  in  consul-  Agricultural 
tation  with  the  architect,  the  question  of  the   Bui'ldi  ng 
employment  of  a  building  inspector  for  the  agri-  Inspector, 
cultural  building. 

r0TED :   That  the  mreasurer  be  authorized  to  construct  a 

silo  at  the  young  stock  barn,  on  plans  approved  Silo, 
by  Mr.  Bowditch  and  Professor  Foord. 


It  was 


VOTED :   To  approve,  as  reported  by  the  Treasurer,  the 
basis  on  which  the  college  will  furnish  lighl 
and  ^tear*  for  the  Phi  Sigma  I"  ;.    Fr  t  mity 
house. 


Phi  Sign  a 
Kappa  Fratern- 
ity House. 


I  - 


VOTE!;:      To    accept   Professor  Waugh's   plans   for   the   construct! 

of  walks    at   French  Hall.  French   Hall 

walks. 
./.lEJ:      To   ascertain   from  the    State    Auditor  whether   the         French 
college   can  purchase   a   portable    saw  mill   for  the       Hall 
department    of   forestry,    from  funds    appropriated       Equipment, 
for  the   construction   of  French  Hall  and   its   equipment. 


VOTEI 


To  recommend  to  the  Trustees  that  bt0:.      Septei 

ber  1,  1915,  no  student  shall  -  .  Students' 

which  is  not  ap  roved  by  the  Dean  of  the  College.   rooms. 


It   was 


/"OTED : 


VO'j 


That    a  sub-committee,    consisting   of   the  President, 
the   Chairman    of  this   Committee   and  Mr.    Willi am 
wheeler,    be    appointed  to    confer  with   the   represen- 
tatives  of   the   Q,.    I,    ir.    Fraternity   Corporation 
]  elative  to   the   acq   _      tion  by   the   College   of   the 
.   ,r.    land. 


Q.T.V. 
Land  . 


I- 


WhS;_   ^o  lay  on  the  table  the  prop°sa^  ~-  T"-«  3.   •  Hash, 
for  the  sale  of  the  Owen  Farm  to  the  College  at 
3,500. 


To  recommend  to  the  Trustees  that  the  first  money 
for  the  purchase  of  land,  hi.ch  becomes  available 
from  current  funds,  be  used  in  acquiring  the 

ities  in  the  properties  now  held  for  the 
college  by  Messi  .  Dickii      nd  Leonard,    '   \ 
ie   Cutler. 


Owen 
Fan... 


Land 


To  recommend  to  the  Trustees  that  the  Treasurer  be 
•  uthorized  to  purchase  the  equity  in  the  Cliapin 
land  oh  Lincoln  Avenue,       iat  nc,       ns  be 
Le  for  carrying,  on  a  note,  the  balance  of  the 
cost  of  this  land;  and  to  purchase  out  of  the 
Burnham  Emergency  Fund  the  Barry  land  on  Lincoln 
Avenue. 


1 1  was 

VOTES :   That  on  October  2,  1914,  Flint  Laboratory  be  de- 
dicated, and  that  exercises  appropriate  to  the 

completion  of  French  hall  be  held. 

The  Committee  received  from  the  Committee  on  Horti- 


Land 


_ture  a  recommendation  that    the    Utoclcbrid^     House  be 
remodeled  for  the   department   of   landscape   garde.  ing» 


^™ 


MINUTES  OF  MEETING  OF  TRUSTEES'  COMMITTEE  OH  BUILDINGS  AMD  GROUNDS. 
Bellevue  Hotel,  Boston,  October  30,1914  at  12  o'clock. 


Present:   Messrs.  Bowker,  Gerrett,  Preston,  Wheeler, 
President  Butterfield,  also  by  invitation, 
Treasurer  Kenney,  Director  Brooks, 
Director  Marshall,  Professor  Foord,  and 
Mr.  Ritchie. 


The  question  of  location  of  shops  for  the 

department  of  rural  engineering  was  discussed.   It  was 

VOTED :   to  locate  the  shops  for  rural  engineering  on 
the  plot  of  ground  just  west  of  the 
Hatch  dairy  barn, 

It  was 


Shops 
Rural 
Engineering 


VOTED :   to  authorize  the  Treasurer  to  erect  one-half 
unit  of  this  shox)  on  plans  drawn  by  Architect 
Ritchie  and  to  equip  the  same,  the  total 
expenditure  for  building  and  equipment  not  to 
exceed  approximately  $5,700. 

The  Treasurer  presented  plans  for  the  lollowing 

buildings: 

Enlargement  of  power  plant, 

A  building  for  physics  and  microbiology, 

Pomology  service  building, 

Enlargement  of  and  improvement  of  Stockbridge 

House  for  the  department  of  landscape       Building 
gardening,  Plans. 

Fireproof  student  dormitory, 

Library, 

Chemistry  building, 

Armory  and  gymnasium. 

All  these  plans  were  discussed  but  no  action  taken. 


----  LIST  OF  COMMITTEE  MEETINGS 

Trustees'  Committee  on  BUILDINGS  AND  ARRANGEMENT S 

Notices 
Date         Place                sent      T  '.nutes 

Remark a 

n  "  ■'"  '  ' 
Nov.  5 

Hotel  Bellevue,  Boston 

0.  K.  | 

1 

By  agreement 
of  Oct.  30th 

Nov.  16 

Hotel  Bellevue,  Boston 

By  wire 

0.  E. 

Nov.  35 

Hotel  Bellevue,  Boston 

Nov.  19 

0.  E. 

Deo.  12 

Hotel  Bellevue,  Boston 

Dec.  7 

0.  E. 

1915 
Jan.  7 

Hotel  Bellevue,  Boston 

Dec.  31 

0.  E. 

May  3 

Hotel  Bellevue 

April  89 

9).  E. 

| 
June  14 

M.A.C.  Amherst 

June  11 

0.  E. 

May  33 

M.  A.  C.  Amherst 

None 

0.  K. 

Informal  Meet- 
ing 

July  13 

Hotel  Bellevue,  Boston 

July  6 

0.  K. 

July  31 

Hotel  Bellevue,  Boston   July  15 

0.  K. 

Oct.  15 

Hotel  Bellevue,  Boston 

Oct.  8 

0.  K. 

Dec.  6 

Hotel  Bellevue,  Boston 

Nov.  39 

0.  K. 

Dec.  17 

M.  A.  C.  Amherst 

Dec  .  13 

0.  E. 

i 
i 

MIliUTES  OE  TRUSTEES'  COMMITTEE  01?  BUILDINGS  AND  GROUNDS 
Hotel  Bellevue,  Boston,  November  5,1914,  at  4:30  p. 


PRESENT:  Messrs.  Bower,  Gerrett,  President  Butterfield; 
Treasurer  Kenney  was  also  present. 


Prof.  Hicks  presented  a  plan  for  the  location 
of  the  Robertson  Memorial  gate  which  is  to  be  pre- 
sented by  the  Clas6  of  1903  as  a  part  of  the  equipment 
of  the  new  athletic  field.   It  was 

VOTED:  To  recommend  to  the  Trustees  the  ac- 


ceptance of  the  gate,  the  approval  of 
its  proposed  location,  and  also  the 


Gate  for 


location  of  the  proposed  new  drill  hall 
and  gymnasium  on  a  site  just  north  of 
the  athletic  field. 

Treasurer  Ktmney   reported  that  the  Auditor 
would  not  approve  a  bill  for  the  purchase  of  a  port- 
able saw  mill  as  a  part  of  the  equipment  to  the 
addition  of  French  Hall. 

The  President  presented  a  plan  for  land 
purchase  which  involved  a  change  in  the  law  permit- 
ting the  Trustees  to  sell  land,  so  that  the  money 
thus  accruing  could  be  utilized  for  land  purchase. 
It  was  estimated  that  the  income  thus  available, 
together  with  income  from  current  funds  available 
for  land,  would  be  approximately  $40,000,  which  would 
be  sufficient  to  pay  for  the  Cutler  land,  the  Leonard- 
Dickinson  land,  the  Nash  land,  and  the  Q.T.V.  land. 


Land 
Purciiasc. 


2. 


The  following  is  the  land  schedule  thus  proposed: 

Cutler,   $9,000.   Legislative  income  $5,000  per  yr  for 

4  yrs.  $80,000. 

Leonard,    9,000.   20  lots  at  $1,000.  20.000 

(Louisa  Baker)  $40,000. 

Q.T.V.,     7,000. 

flash,      13,500. 

ftngu  s ,       800. 

$39,300. 

It  wa.s 

VOTED:  To  recommend  this  general  plan  to  the  Trustees. 

Tae  President  and  Treasurer  recommend  the  follow-  Budget, 

1915, 
ing  legislative  budget: 

Addition  to  the  power  plant,  $30,000. 

Graves  Forest,  30,000. 

Addition  to  Rural  Engineering  shops, for 
roads,  walks,  changes  in  South  College, 

and  cold  storage  at  dining  hall,  10,000. 

Student  dormitory,  40,000. 

Laboratory  for  microbiology,  67 .500. 


$177,500. 


It  was 
VOTED:  To  recommend  this  budget  to  the  Trustees. 


Bill  of 

The  Treasurer  presented  a  bill  for  $811.  from    Williams 

&  Cole. 
Williams  8c   Cole  for  services  as  expert  engineers. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  pay  the  bill. 

The  Treasurer  presented  a  bill  from  Mr.  James  H. 

Ritchie  amounting  to  $1500  for  work  as  architect  on  the 

proposed  building  for  physics  and  microbiology.   It  was 

Bill  oi 

VOTED :    To   authorize  the   Treasurer    to  pay  the  bill    on  Jf 

some   date   subsequent    to  December    1.  -is* 


MINUTES  OF  SPECIAL  MEETING  OF  TRUSTEES'  COMMI TTEE 
ON  BUILDINGS  AND "GROUNDS. 

Hotel  Bellevue,  Boston,  November  16,1914,  at  1:30  p.m. 


PRESENT:  Messrs.  Bowker,  Gerrett,  William  Wheeler , 
and  Treasurer  Kenney. 


Treasurer  Kenney  reported  that  the  agreement  for 
the  erection  and  completion  of  the  building  to  be  an- 
nexed to  the  College,  dated  July  8,  1914,  has  been 
practically  abandoned,  and  that  pursuant  to  the  oon- Construction 
tract  made  between  the  College,  acting  for  the  Common- 
wealth, and  the  Tyson,  Weare  &  Marshall  Company,  the 

Agricultural 
contractor  had  been  notified  in  writing,  by  letter 

dated  November  9, 1914,  a  copy  of  which  is  herewith  toBuilaing. 
be  spread  upon  the  records,  that  said  contract  would  be 
terminated  forthwith  and  that  all  materials,  tools  and 
appliances  found  upon  the  ground  would  be  taken  possession 
of  by  the  trustees  and  utilized  by  any  subsequent  contract- 
or to  whom  the  trustees  might  award  the  contract  for  the 
completion  of  said  building. 

He  further  reported  that  he  had  conferred  with  an 
attorney,  representing  himself  as  counsel  for  the  United 
States  Fidelity  &  Guaranty  Company,  to  the  effect  that 
such  materials,  tools  and  appliances  would  be  taken 
under  the  control  of  the  owners,  to  wit,  the  trustees, 
and  that  they  would  award  the  contract  to  other  persons; 
and  that  after  Buch  conferences  the  following  arrange- 
ments had  practically  been  entered  into. 


£. 


1.  That  a  new   agreement  was  to   be  made   between   the 
trustees  and   the   Casper  Ranger   Construction  Company, 

a  corporation,    for   the  sum  of  $145,784,00   for  the 
completion   of  the  building  from   the  condition  in 
which   it  is  now  in. 

2.  That   one   of   the   considerations  for   the  execu- 
tion of  a  new  contract  would  be   the  use  of   all  the 
materials,    tools  and  appliances  found  upon   the 
premises   of  said   erected  building, 

3.  That  all   the  rights  which  the   trustees   had 
acting   in  behalf   of  the   Commonwealth  against  the 
surety  upon   the   bond  originally  given  would  be  main- 
tained,   reserved   and  relied  upon. 

4.  That  in  executing  a  new   contract  with  Casper 
Ranger   Construction  Company  the   same   surety  would 
execute  a  bond  for   the   faithful  performance   of  all 
its   terms  and  conditions  and   to  pay  all  bills  for 
labor   and  materials   necessary  for  the   construction 
of   said  building, 

5.  That  any   claims  for  materials  furnished 
through  and  by  Tyson, Wear e  &  Marshall   Company  in  the 
course   of   the   construction  of   said  building,   whether 
incorporated  in  the  building   or   now  upon   the  premises 
and  jfcflxfcsxMSStixteyx  Ca^psrxfis2i^ie3?x©o»st3?K«,t'l35Sx^xg$:f $x 

feMiidixtgxxwhether  :  inc  orpo^a^d"4;H^Ke"xbM£ti:SNiXG-yxttBw 
M£g8xMgx2£effi£se8xa;tt£t   to  be   used  by  Casper   Ranger 
Construction  Company,    are   to   be  paid  by  the    surety 


3. 

company  and  a  guarantee  furnished  before  the  new 
contract  is  to  be  executed,  in  which  the  surety 
company  would  expressly  be  asked  to  indemnify  and 
hold  harmless  the  trustees,  as  individuals  and  as 
officials,  for  any  claims  for  damages  or  for  material 
and  labor  furnished  in  the  construction  of  that  por- 
tion of  the  building  left  uncompleted;  and  that  con- 
temporaneously with  the  execution  of  the  new  contract 
a  new  surety  bond  should  be  executed,  not  waiving,  as 
hereinbefore  set  forth,  any  of  the  rights  of  the 
trustees  under  the  previously  executed  bond. 

James  H.  Ritchie  was  present  at  the  confer- 
ence and  explained  many  details. 

Leon  R.  Eyges,  Assistant  Attorney-General 
was  present  at  the  conference  and  explained  certain 
phases  of  the  contract. 

At  the  conclusion  of  the  meeting  it  was 

unanimously 

VOTED:  That  Mr.  Fred  C.  Kenney  be  authorized  to 
execute  by  and  in  behalf  of  the  trustees 
of  the  College,  acting  on  behalf  of  the 
Qommonwealth  of  Massachusetts,  a  new  con- 
tract as  hereinbefore  set  fortn  for  the 
completion  of  the  building  aforesaid,  said 
contract  before  being  put  into  force  to 
be  approved  by  Mr.  W.  H.  Bowker,  chairman 
of  the  building  committee,  and  by  the 
Attorney-General's  office. 

(Signed)   Fred  C.  Kenney,  Secretary. 
W.  H.  Bowker,  Chairman. 


4, 
COPY. 

November  9,1914. 

Tyson,  Weare  &  Marshall  Company, 
6  Beacon  Street, 

Boeton,  Mass. 

Gentlemen: 

Under  date  of  October  twenty-second,  Mr. 
James  H.  Ritchie,  architect,  called  upon  your 
Company  to  furnish  a  sufficiency  of  properly  skilled 
workmen  and  materials  of  the  proper  quality  to  pro- 
secute the  work  with  promptness  and  diligence  all  as 
required  in  Article  V  of  the  signed  contract  for  the 
erection  and  completion  of  the  Agricultural  Building, 
at  the  Massachusetts  Agricultural  College,  Amherst. 
At  the  end  of  the  three  days,  you  having  failed  to  do 
this,  Mr.  Ritchie  certified  to  Hie  as  the  Officer  repre- 
senting the  Owners  to  terminate  your  employment  as  con- 
tractors for  the  said  work  and  to  enter  upon  the 
premises  and  take  possession  for  the  purpose  of  com- 
pleting the  work  included  under  this  contract  and  to 
employ  any  other  person  or  persons  to  finish  the  work 
and  to  provide  the  materials  therefor. 

This  letter  is  a  notification  to  you  of  the 
termination  of  this  contract  and  is  to  be  accepted  by 
you  as  such. 

Yours  very  truly, 

(Signed)   Fred  C.  Kenney, 


MINUTES  OF  THE  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GHOUHDS. 
Hotel  Bellevue,  Boston,  November  £5,1914,  at  10:30  a.m. 


PRESENT:  Messrs,  Bowker,  William  Wheeler,  President 
Butterfield;  Treasurer  Kenney  was  also 
present . 

The  meeting  was  called  to  discuss  the  details 

of  presentation  to  the  Governor  and  Council  of  a  request 

for  permission  to  exchange  part  of  the  Louisa  Baker  tract 

for  the  Owen  land,  in  accordance  with  provisions  in  Chapter 

827  of  the  Acts  and  Resolves  of  1913.   It  was 

Exchange  of 
VOTED :  That,  in  case  the  permission  is  granted,    Baker  Land, 
there  be  presented  to  this  Committee  de- 
tails of  the  restrictions  that  are  to  af- 
fect the  deed  of  the  Louisa  Baker  tract. 

i  ■ 

The  President  presented  a  proposal  for  revision 
of  the  law  authorizing  the  Trustees  to  sell  land,  and 
also  a  project  for  an  outline  of  proposed  legislation  J 

granting  the  college  annual  appropriations  for  improve- 
ments. 

It  was 

VOTED :  To  authorize  the  President  to  consult  with   land  Sale  , 
proper  officials  relative  to  perfecting  the     LaW 
measures ,  and  present  the  same  at  a  future 
meeting  of  the  Committee. 

Meeting  adjourned. 


MINUTES  OF  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GROUNDS . 
Hotel  Bellevue,  Boston,  December  12,  1914,  at  9:00  a.m. 


PRESENT:  Mesers.  Bowker,  Gerrett, Preston,  William 
Wheeler,  and  President  Butterfield. 

Treasurer  Kenney  n/ae  present  and  presented 
the  question  of  desired  restrictions  to  accompany  the 
Louisa  Baker  land  in  the  contemplated  exchange  for  the 
Owen  land.   These  restrictions  were  thoroughly  dis- 
cusses. Mr.  Duane  H.Nash  appeared  before  the  Committee  Land 

Restrictions 

and  accepted  the  restrictions.   The  Committee  then 

VOTED:  To  make  restrictions  indicated  in  the 
memorandum  attached  to  the  Minutes  of 
the  Trustees  of  January  8,1915. 

It  was 

VOTED:  To  ask  Professor  Waugh  to  have  thiB  area 
re-platted  and  to  include,  if  possible, 
a  parking  of  the  upper  roadway. 

The  Treasurer  presented  a  communication  from 

the  Selectmen  of  the  town  of  Amherst  stating  that  the 

college  buildings  could  now  be  connected  with  the  town 

sewer.   It  was  1 

VOTED:  To  authorize  the  Treasurer  to  connect  the   Payment 
college  buildings  with  the  town  sewer,  and 
to  pay  to  the  town  of  Amherst  $9, £00,  the 
amount  appropriated  by  the  Legislature  as    Outlet, 
the  college  share  of  the  Connecticut  River 
sewer , 

The  Treasurer  presented  the  bill  of  Edwin  Q. 
Cole,  the  engineers  consulted  with  reference  to  the  pro- 
posed building  for  microbiology;  the  bill  amounting  to 
$300.   It  was 


8. 


VOTED:   To  authorize   the   Treasurer   to  pay   this  bill      Bill   of 
of  $300.    for  engineering   services  to  Edwin         E.Q.Cole 
Q.    Cole. 

The   Treasurer  presented  a  bill   frorn  Stone  & 

Webster,    of  $343.18,    for   services  in   connection  with 

the  plans   of  the   proposed  new   addition  to   the  power 

plant.      It   was 

VOTED: To  authorize  the  Treasurer  to  pay  the  bill 
of  Stone  &  Webster,  $343.18,  for  services 


in  connection  with  the  proposed  addition 
to  the  power  plant. 


febster . 


MINUTES  OF  MEETING  OF  COMMITTEE  01  BUILDIMS  AND  GROUNDS. 
Hotel  Bell evue,  Boston,  January  7,  1915,  at  1:00  p.m. 


PRESENT:  Messrs.  Bowker,  Gerrett,  Preston,  and 
President  Butterfield.  Auditor  Pope, 
Mr.  F.  A.Hosmer,  and  Treasurer  Kenney 
were  also  present. 


Mr.  Hosmer  presented  a  statement  on  behalf  of 

the  Amherst  creditors  of  the  Tyson,  Weare,  &  Marshall  Go. 

Without  vote,  it  was  the  sense  of  the  Committee  that   Local 

Creditors, 

this  matter  should  be  held  in  abeyance  until  there     Tyson, Weare. 

&  Marshall  Co . 

shall  be  further  developments  as  to  the  final  cost  of 

the  building.  , 

The  President  presented  the  text  of  an  Act 

to  provide  for  permanent  improvements  at  the  College 

through  a  proposed  legislative  appropriation  of  $200,000. 

per  year  for  a  period  of  six  years;  he  stated  that  the 

text  of  the  bill  had  been  approved  by  the  Attorney 

General,  and  the  general  scope  and  purpose  of  the  bill 

by  the  State  Auditor.   After  a  verbal  statement  by  the  A° 

Auditor,  it  was  T  for 

Improvements. 

VOTED:  To  recommend  to  the  Trustees  that  the  bill 
as  submitted,  be  presented  to  the  legisla- 
ture of  1915. 

The  President  also  presented  the  text  of  an 
amendment  to  Chapter  638  of  the  acts  of  1913  which  au- 
thorized the  Trustees  to  sell  certain  lands;  the  amend- 
ment provides,  among  other  things,  that  the  proceeds 


I 


3. 


accruing  from  such  sales  may  be  used  by  the  Trustees, 
under  certain  restrictions,  for  the  purchase  of  addi- 
tional land.   He  stated  that  this  bill  also  had  been 
approved  by  the  Attorney  General  and  Auditor.  It  was 

VOTED :  To  recommend  to  the  Trustees  that  the 
bill  as  submitted,  be  presented  to  the 
legislature  of  1915. 

The  President  read  correspondence  with  the 

Auditor  relative  to  the  purchase  of  land  out  of  the 

current  appropriation;  the  Auditor  having  ruled  that 

this  could  not  be  done  except  by  a  resolve  of  the 

legislature,  it  was 

VOTED :  To  postpone  until  a  future  date  the  set- 
tlement of  the  question  of  the  purchase 
of  land  out  of  current  funds. 

It  was 

VOTED :   That  $1000.  of  the  accumulated  earnings 

of  the  Hills  Fund  and,  until  further  notice, 
the  income  from  said  fund  shall  be  used 
for  the  beautifying  of  the  college  campus 
(setting  out  of  trees,  plants,  shrubs) 
under  the  direction  of  the  department  of 
Grounds. 


Amendment 

to  Land  Sale 
Law. 


Purchase  of 

Land. 


Hills 
Fund . 


Apportionmenl 

for 
Equipment 

and 


VOTED;   That  the  President  be  authorized  to  ap- 
prove projects  at  his  discretion  for  im- 
provements and  for  new  equipment  not  to 
exceed  the  sum  of  $1000.  in  each  classi- 
fication, and  that  the  further  apportion-  Improvements, 
ment  of  funds  in  these  two  classifications 
be  left  to  a  sub -committee  consisting  of 
the  President,  the  chairmen  of  the  Trus- 
tees* Committees  concerned,  and  the 
Treasurer.   (To  include  the  question  of 
erecting  a  swimming  pool.) 


3. 


VOTED :  That  the  action  taken  at  a  previous 

meeting  relative  to  the  location  of  the  Location  of 
proposed  armory,  he  rescinded,  and  that    Armory. 
Professor  Waugh  be  requested  to  make 
a  further  study  of  the  sites  under 
consideration. 

The  Treasurer  presented  a  report  on  the 

French  Hall . 

cost  of  the  addition  to  French  Hall. 

The  Treasurer  made  a  report  on  the  statue 

of  the  agricultural  building  with  respect  to  possible 

claims  against  it  by  creditors  of  the  original  con-   Agricultural 

Building 

tractors.   It  was  the  sense  of  the  Committee  that  the  Equipment. 
Treasurer  should  plan  for  the  installation  of  the 
equipment  for  the  building  on  the  basis  of  the  schedule 
originally  adopted. 


I 


I 


IILUTES  OF  ITCi::"-  T^rTi^S1    committee  pit  buitj:titj??  ahd   grcttitds. 
B ell evue  Hotel,   Boston,   Monday,   Fay  3,    1915. 


PRESENT:      Trustees  Bowker,    Gerrett ,    Ellis,   "'    .   Wheeler, 

But t erf i eld. 

Also  present,   Treasurer  Kenney,   Prof. 

Waugh,    Prof.   Hicks,    Mr.   Ritchie. 


Professors  Waugh  and  Hicks   presented   a  re- 
study   of  the   athletic   field,    including  loc   ti   n   of  the 

orial  gate  and   the  proposed   future  building  for  armory 
and   gymnasium.      It  was 

VOTED :      To   acce-ot   the  study   cf  the  athletic  field    as 

plat t  ed "  by  Prof .   Waugh ,   dat  ed  March  16,1915,  Relative 
in  the  matter  of  location   of  memorial   gate,     to  Athletic 
approaches,    and   site   of  future  "building  for      Field. 
a r mo ry   and    gy mn as  i urn . 

It  was 

VOTED ;      To   accept   the   plan    and    style  of  fencing  of 

athletic  field   as   recommended  "by  Prof.   Kicks. 

Prof.   Hicks   asked  whether   it   would   he  feasible  for 

the  Trustees   to   loan   some  money   for  the   early   completion 

of  the  fencing. 

It   v/as 

Loan 
OTED ;   To  recommend  to  the  Trustees'  Co   Lttee  on  Finance  for 
t  if  feasible  the  College  loan  $1,000.  for  the  Ath- 
1  ose  of  completing  the  fencing  of  the       letic 
athletic  field'.  Field. 

The  Treasurer  raised  a  question  in  regnrd  to  final 

location  of  the  proposed  new  laboratory  for  physics  and 

microbiology;  the  tentative  location  being  on  Stockbridge  R( 


to   the  north  of  the  horticultural   barns.      After  discussion,    it   was 

Location   of 
'OX  ED ;      To  locate  the  proposed   laboratory   for  -hysics   Miurobicig} 
and  rirrobiology   on   site  adjacent   to,    and   south  of,Labor" 
the  East   Experiment    Station.      It   was  story. 

'CTED :      To  authorize  Mr.   Ritchie  to    collet  e   pis  n<3    Plans  for 

specifications   for  the  microbiological    end    of  Microbiology 
the  proposed  new  laboratory   for  physics   and      Laboratory, 
microbiology. 

It  was 

Bidt  for 

VOTED :      To   authorize  the  Treasurer  to   advertise  for   bidsMioro- 
for  the  construction   of  the  microbiological  biology 

building  as   soon  as   architect's   plans   and  Laboratory, 

specifications   are  prepared. 

Representative  Walt er   Cowles   of  Amherst    appeared  before 

the  Committee,    stating  his  willingness   to  purchase  the  so-called 

"     .Ish  Farm"    on  East    pleasant    Street   and   to  hold    it   for 

short   term   of  years   for  the  College,    if  the   College  desired    it. 

Walsh 
It  was  Farm. 

VOTED :      To   leave   the  matter,   with  power,    to   a  committee 
consisting   of  Messrs.    Gleason,    Gerrett,    the 
President,    and   Treasurer. 

The  Treasurer  recommended   that   the  $10,000   appropriated 

by  the  present   legislature  for   improvements   at   the  Power  Plant 

Power 

used   as   follows:  Plant 

Improvements 

1.  To   remove  the  present    roof   of  the  coal  socket,    rebuild 
the  walls,    and    change  the   roof   ^o   as   to  have   it    correspond  with 
the  present   boiler  room. 

2.  To   instal   one  200  II.   P.    boiler. 

3.      To  use  any  balance  remaining  toward   the  building   of   a   coal 
•occTret    east   of  the  present    one. 

It   was 

VOTED :      To   authorize  the  Treasurer  to    expend   the  $10,000 
indicated    in  his    recommendation  when  the  money 
becomes   available. 


MM! 


The  President    reported   the  action   of  the  town 
of  Amherst    in  voting  for  an   automobile  fire  truck, 

provided   the  two   colleges  would    cooperate.      It  was 

Automobile 
VOTliSD ;      To   recommend   to  the  Finance  Committee  that   the  Fire 
College  contribute  $1,000  toward   the  purchase  Truck. 
of  an   automobile  fire  truck   for  the  town   of 
Amherst . 

The  Treasurer  recommended   the  following  re- 

-      ortionment    in  the   equipment    of   Stockbridg^  Hall:      stookbridge 

Hall 

1.  $   951.00   increase   in  hardward    allowance.  Enui.pm.ent . 

2.  $1000.00   increase   in  organ   allowance. 

3.  |   135.00   increase  in    elevator  allowance. 

It  was 

lOTTR) :      To   authorize  the  changes   recommended   by   the 

Treasurer   in  the   apportionment    of   equipment   fund. 

The  employment    of  Mr.    Thomas  Butterworth,    as   Appointment 

of   Thomas 

assistant    engineer,   was   authorized    at   a  salary  of  $1500,    same 

Butter wath 

to   take   effect   May   15,    1S15. 

It   was 

Location  of    * 

VOTSD :      To   locate  the  Agronomy  department   greenhouse  Agronomy 
south  of  the  Experiment   Station  dairy  barn. Greenhouses 
T-?    was 

VOTIP  :      To   authorize  the   Chairman   of  the  Committee  and   the 

Treasurer  to   consult  with  the  Attorney   General      Land 
relative  to   matters    connected  with  the   law  Leases, 

authorizing  the  College  to   lease  land. 

It   was 

J.H.Ritchie 

v0TSP :      To    continue  Mr.    James   H.    Ritchie  as    Consulting  con- 
Vrchitect    for  the  year   1915.  suiting 

Architect. 

The  Treasurer  reported   the  opinion   of  TT-- ond 

Right 
&  Hammond,    of  Northampton,    relative  to   the  question   of   right    of 

Way 
of  way   at    the   south  side  of  the   atnletic   field,    stating  that   no 

Athletic 
private   right    of  way  was    in    existence.      It   was  Field. 


mam 


VOTiflD  :      To   authorize  the  Treasurer  to   nay  Hammond  &      Attorneys 
Hamrond   $50.00   for  their  services   in   connection    Fees. 
with  the  above   opinion. 

The  President    raised   a  question   concerning  the 

legislative  budget   for  next   year,    particularly   as   to  whether 

a  large  building  is  to  be  asked   for.      After  discussion,    it   was 

vpTigD ;      That    the   erection   of  the  Library   is   in   the   judgment 

of  this   Committ  ee  the  first    of  the  large  Library. 

buildings   to  be  undertaken. 

It  was 

Plana  for 

YQT22D :    .That    competitive  plans  be  secured   for  riro^osed Library 

library;    payments   to  be  deferred  until  money      Building. 
is   appropriated. 

It  was 

^CT'JD :      To   request   Prof.   Waugh  to  make   a  full   study   of   Library 
possible  library    sites    including  contour  lines,    etc., 
and   to   suggest    a  special   consideration   of  the  sitesites 
north   of  the   "Hasbrouck  House". 

It  was 

In  regard 
Tr?T;jD_;      To   ask  the  Treasurer  to  discover  whether  the  to 

Stockbridge  Road    is,    or  is   not,    a  nubile  read . Stockbridg 

Road. 


An  informal  meeting  or  tne  Trustees'  Committee 
on  Buildings  and  Grounds  was  neld  at  the  College,  May  22,  191F>. 

PRESENT:   Messrs.  Bowker,  Gerrett,  Preston, 
President  Eutterfield. 

The  question  of  site  of  the  builuing  for  Microbiology  was 

taken  up.   The  following  memorandum,  which  I  have  addressed  to 

the  Treasurer,  covers  the  views  of  tne  Committee.    They  may 

"be  construed  as  a  vote,  subject  to  confirmation.        »1-w!'^??i0 

Microbiology 

"As  I  understand  it,  the  provisional  location  decided  { 
upon  by  the  Committee  is  to  utilize  the  southerly  line  of  the 
most  northerly  location,  as  apnroximately  the  northerly  line 
of  the  final  location;  this,  nowever,  being  subject  to  the 
approval  of  Mr.  William  Wheeler  and  Mr.  Ritcnie. 

It  was  also  suggested  that  tne  builaing  go  back 
a  little  farther  irom  the  roaa ,  so  as  to  preserve  so  far  as 
practicable  the  same  distance  irom  the  county  road  as  would 
have  "been  secured  ii  the  building  had  aeen.   retained  on  the 
location  tentatively  voted  by  the  Trustees  in  July  of  last  year. 

It  was  also  understood  that  you  would  -nrocure 
exact  levels,  with  reference  to  the  proposed  site. 

It  was  also  suggested  informally  that  the  records 
of  the  Weather  Bureau  of  the  College,  running  back  a  number  of 
years,  might  be  investigated  to  discover  the  main  direction 
of  prevalence  of  winds  during  the  season  of  dust." 


- — 


MINUTES   OF    THE  MEETING   OF   THE    TRUSTEES'    COMMITTEE   ON  PUTIDIITGS 

AND   GROUNDS. 


M. A. C. .Draper  Hall,  June  14,1915,  at  12  o'clock  noon. 


PRESENT:   Messrs.  Bowker,  Ellis,  Gerrett,  William  Wheeler, 
and  President  Butterfield;  Treasurer  Kenney, 
Prof.  Waugh  and  Mr.  Ritchie  were  also  present. 

The  Treasurer  reported  on  an  opinion  from  the 
Attorney  General  relative  to  the  application  of  the 
Saturday  half-hcliday  law. 

The  Treasurer,  for  the  sub -committee,  consisting 
of  the  President,  Mr.  Gerrett,  Mr.  Gleason,  and  the 
Treasurer,  reported  that  he  had  received  a  bond  for  a 

deed  for  the  so-called  Tillson-Walsh  land.   It  was    Rental  and 

Acquisition 
VOTFD:  To  accept  the  report  of  the  sub-committee  of  Walsh 
relative  to  the  rental  and  acquisition  of  land, 
the  Walsh  land,  and  to  recommend  its  con- 
firmation by  the  Trustees,  the  cost  of 
carrying  the  project  to  be  borne  by  the 
Experiment  Station. 

The  Treasurer  reported  an  opinion  from  the 

Attorney  General  relative  to  leasing  land  to  fraternity 

corporations.  Land  for 

Sigma  Phi 
It  was  Epsilon 

Fraternity. 
VOTED :  That  the  question  of  leasing  one-half  acre 
of  land  to  the  Sigma  Phi  Epsilon  fraternity 
be  left  to  the  President,  the  Treasurer, 
and  the  chairman  of  this  committee  to 
arrange  terms  of  the  lease. 

It  was 

VOTED:  That  in  negotiations  that  may  arise  in  the   Graves 
near  future  relative  to  the  Graves  Forest,  a  Forest, 
sub-committee  consisting  of  the  President, Mr. 
Wm. Wheeler,  and  Mr.  Gerrett  be  appointed  to 
represent  the  Trustees,  with  power. 


2. 


It  was 

VOTED:    That   the   President  and  Treasurer  be  author-purc^aae 
ized   to   take  up   with   the  Attorney  General      0f  iand 
the   question  of  purchase   of   land   and   the      equipment , 
payment  for  equipment  and    improvements  from      g^ 
funds   appropriated  for   current  expenses.      improvement o 

It  was 

VOTED;  To  confirm  the  request  of  the  President   Location  of 
that  Prof.  Waugh  make  a  preliminary  study  future 
of  the  location  of  proposed  future  build-  Buildings, 
ings,  and  to  authorize  the  expenditure  of 
approximately  $100.  to  carry  out  this 
project. 

It  was 

VOTED:  To  apportion  $30,000.  for  equipment  for    Equipment 
Stockbridge  Hall  with  a  reserve  of  $5,000.   for 
for  the  same  purpose  and  to  leave  the  ad-  Stockbridge 
justment  of  this  expenditure  to  Prof.        Hall. 
Foord  and  the  Treasurer. 

The  Committee  viewed  the  location  of  the 
proposed  walk  between  the  ravine  and  the  East  Experi- 
ment Station,  and  it  was 

VOTED:  To  place  the  walk  at  the  north  of  the  row  Walk  to 

of  trees,  but  between  the  poles  and  the   East  Experi- 
trees,  making  a  six-foot  foundation  and  ment  Station. 
changing  the  location  of  certain  poles  if 
found  absolutely  necessary. 

The  Committee  looked  over  the  ravine  and 

VOTED:  That  the  suggestions  of  Mr.  Manning  concern- 
ing cutting  of  trees  be  referred  to  Prof.   Treaa  in 
Waugh  and  Mr. Ritchie,  and  that  there  be   Ravine. 
such  tentative  and  progressive  treatment 
in  the  development  of  the  ravine  as  existing 
funds  may  permit. 

The  Committee  viewed  the  crosswalk  between  the 

west  and  east  campus,  and  it  was 


3. 


VOTED:  As  the  sense  of  the  C or/an ittee  that  as     Crosswalk. 
soon  as  funds  are  available  the  crosswalk 
should  be  straightened  and  properly 
developed. 

The  Committee  looked  over  various  types  of 

chairs  intended  for  the  auditorium,  and 

VOTED:  To  approve  the  Haywaood  Bros.  &  Wakefield   Chairs  for 
special  type  of  chairs.  Auditorium. 

Prof.  Waugh  presented  the  need  of  a  settling 

basin  at  the  south  end  of  the  pond,  and  it  was 

VOTFD:  That  when  funds  are  available  a  project  Settling 
should  be  made  for  providing  a  settling  Basin  for 
basin  at  the  south  end  of  the  pond.      Pond. 

It  was 

VOTED:  To  authorize  Prof.  Waugh  to  improve  the  Area  west  of 
area  west  of  Wilder  and  Clark  Halls  as   Wilder  and 
soon  as  funds  are  available.  Clark  Halle. 


VOTFD:  To  refer  to  the  Committees  on  Experiment 

Department  and  Farm  the  question  of  a     Use  of 
different  use  of  the  central  campus  and    Central 
request  these  committees  to  refer  back    Campus, 
their  conclusions  to  this  committee. 

VOTED :  To  change  the  type  of  fence  for  the  Fence  for 

Athletic  Field  to  the  chain  link  six-foot  Athletic 

fence,  No. 9  wire.   This  was  on  request  Field, 
of  Prof.  Hicks. 

VOTED :  To  approve  the  building  of  the  Athletic    Location  of 
Field  fence  approximately  on  the  highway  fence  for 
line,  leaving  the  electric  light  poles  as  Athletic 
they  are  for  the  present.  Field. 

VOTED:  To  authorize  the  Treasurer  to  ascertain   Status  of 
through  Attorney  Hammond  and  the  Selectmen  Lincoln 
whether  Lincoln  Avenue  from  Plainville  Road  Avenue  as 
to  the  old  College  line  is,  or  is  not,  a   Public  or 
public  highway,  and  to  report  findings  to   Private 
this  committee.  Highway. 

It  was 


4. 


VOTED:  To  leave  the  matter  of  allotment  of  Louisa  Use  of 

Baker  land  to  the  President.  Louiaa  Baker 

Land . 
It  was 


VOTED:  To  approve  the  utilization  of  Clark  Hill  Clark  Hill 
as  the  site  for  the  1917  pageant.         for  1917 

Pageant. 
It  was 


VOTED:  To  leave  the  assignment  of  the  Owen  and 
Harlow  farms  to  the  President  and  Prof, 
Waugh  with  the  understanding  that  ul- 
timately the  east  part  of  the  Owen  farm 
is  to  he  reserved  for  possible  building 
sites. 


Use  of  Owen 
and  Harlow 
Farms, 


It  was 

VOTED :    To   assign  the   woodlots  north  of   the   Presi-    Woodlots. 
dent's  house   and   at  the  Rifle  Range   to  the 
department   of  Forestry . 

It   was 

VOTED:  To  approve  Prof.  Waugh' s  plan  for  grading  Grading  and 
and  roads  at  the  Infirmary.  roads  at 

Infirmary. 

It  was 

VOTED:  To  refer  the  question  of  precise  location  Location  of 
of  Microbiology  Building  back  to  Mr.  Wm.   Building  fo] 
Wheeler  and  Mr.  Ritchie.  Microbiology 

It  was 

VOTED:  To  approve  Prof.  Waugh 's  plan  for  a  small  Garden  for 
garden  in  connection  with  his  house.     Prof .Waugh. 

It  was 

VOTED:    To   leave   the   question  of  Mr .Manning's   con-Status  of 

nection   with   the   College   to   the   President    Mr .Manning. 
.  and   Prof.   Waugh  with   the  understanding  that 
the   Committee    interpret  the  present  arrange- 
ment  as   one  which   allows  the   Trustees  to 
consult  Mr.   Manning  as  they  may  desire. 

The  Treasurer  presented  propositions  from   the 
Amherst  Gas  Company  relative   to  furnishing   electric   power 


and    light  to    the   College: 


5. 


It  was 


VOTED:  To  authorize  the  Treasurer  to  investigate  the 

question  of  the  possibility  of  the  College  Lighting 
maintaining  a  complete  electric  lighting    System. 
system  on  the  grounds,  and  meeting  the  wires 
of  the  Amherst  Gas  Company  at  the  entrance 
to  the  College,  and  report  findings  to  the 
Trustees. 


im.irrix  or  :■;.„?::: "■  ur  rnmr:^'   coiagTTEE 3  un  ^r-^j  a."d  ::--•»,-  s 

Bellevue  Hotel,    Bos ton, Monday,    July  12,    1915   at   1  p.m. 


PRESENT:      Messrs.    Oerrett,  heeler.   President   Putt  erf  ield 

of  the  Committee;    also  Treasurer  Kenney,  Dr.    Marshall, 

and  Mr.    James  II.   Ritchie. 


Mr.     /heeler  was   elected   temporary   chairman. 
The  Treasurer  reported    the   foil,    i    -  list    of 

"bids   for  the   erection  of  the  laboratory   for  microbiology: 

,    „      .  Microbiology 

General   Contractors.  Building: 

::.   Wale?   lines,  $48,717.                       Bids. 

Casper  Ranger,  48,949. 

TT .    L .   H  em enway ,  54,453.. 

J.   W.    Bishop,  50,627. 

Mar shall -Rogers,  56,735. 

F.    P.    Jonsberg,  69,963. 

C.   P.    Currier,  49,300. 

Cunningham  &   Sons,  46,778. 

Whitcorab  &  Kavanaugh,  59,300. 

Edward   P.    Miner,  52,263. 

Bigelow  &  Harriraan,  67,315. 

S.    P.    Hooper,  45,993. 

\.    B.    Allen,  50,494. 

Daniel   O'Connell  &  Sons,  56,622. 

Plumbing 

Thompson  &  Spear,  6,55  5. 

Pierce  &  Cox,  7,290. 

Roberts  &  Browning,  9,000. 

*".  .  II.  Mitchell,  7,935. 

Wyckoff  &  Lloyd  Co.  6,575. 

Heatii 

..  tlworth-English-Flett,  7,237. 

A.    B.    Franklin,  7,687. 

Pierce  &  Cox,  ^.ses. 

Power  Heating  &  Ven.  7,429. 

-lean  &  Cousens,  6,933. 

Pradlee  &   Chat  nan,  6,626. 

[uey  Brother?,  7,397. 

Isaac   Coffin,  7,188. 

Milner-Bill  7,4  69. 

Wyckoff  Lloyd   Co.  7,745. 

Holyoke  V.    &  H.    Co.  8,685. 


— 


Three  lowest   bid?:  $59179.00        $60341.00  ?63195.00 

Other   costs:  15338.37  15915.33  16090.57 


? 


Total:  75017.37  76256.33  79285.57 

ount    appropriated:        67500.00  67500.00  67500.00 

ITo   action  was   taken  upon  these  bids. 

Dr.   Marshall    and  Mr.   "Ritchie  were  requested   to   confer 

relative  to   the  oossibility   of   reducing  the  cost    of  the 

building,    and    the  committee  voted  to  meet   again   in 

Boston,    Wednesday,    July   21st. 

The  Treasurer  re-oorted   that  Prof.   Hasbrouck Land  for 

P.B  .Eastiroufc 
had   asked  whether  the  College  would  desire  to   sell  the 

lot   on  Fearing  Street,    now  a  part    of  the  Leonard -Dickinson 

option.      It  was 

VOTED  :      To   authorize  the  Treasurer  to   interview 

Mr.    John  D.  Dickinson  and   Prof.    Hasbrouck 
relative  to   the  matter  and   report   to   the 
Committee  at    its  next   meeting. 

The  Treasurer  reported   a  bid   from  the      Erection  of 

Glass   houses: 
Hitching?   Company   for  the  construction   of  the  glass      Agricultural 

Building. 
house  in  connection  with   the  Agricultural  Building, 

$1,883.      It   was 

QTED :      To   authorize  the  Treasurer  to   enter  into  a 
contract  with  the  Hitching?   Company   for 
the   erection   of  the  glass  house  in 
connection  with  the  Agricultural  Building; 
the  price  being  11,883. 

Interior 
The  matter   of  the  interior  decoration  in    Decorations: 

Auditorium. 
the   new   auditorii  u     as    left  with  the  President   and 

Treasurer  with  oower. 


The  President   rerd   a  letter  from  the  Q.   m.   V. 

Q.T.V. 

Corporation   requesting  a  definite   statement    as   to   the  Land, 

possibilities    of  the  College  taking   over  the   Q,.    T.   Tr. 
lot.      The  natter  was    referred   to  the  President   and 
Treasurer  who  were  asked   to   report    on  the   subject    at 
the  next   meeting  of  the  Committee. 


MITTUTES  0?  THE  TRUSTEES'  COMMITTEE  ON  BUIiriNGS  AYD   GROUUES. 
Bellevue  Hotel,  Boston,  July  81,  1915,  at  18:30  p.m. 


PRESENT:  Messrs.  Ellis,  Gerrett,  Preston,  William 
Wheeler,  President  Butterfield;  also 
Treasurer  Kenney,  Mr.  Ritchie,  and  Mr.  Cole. 

Mr.  William  Wheeler  was  chosen  temporary 

chairman  in  the  absence  of  Mr.  Bowker. 

Decorations 

The  President  and  the  Treasurer,  relative  to   at 

Auditorium. 

decorations  in  the  auditorium,  reported  in  favor  of 

making  no  provision  for  special  decorations  at  this  time. 

A  letter  was  read  from  the  secretary  of  the    Art 

Commission. 

Art  Commission  of  the  Commonwealth  calling  attention  to 
an  Act  of  1910,  describing  the  duties  of  the  Art  Commis- 
sion and  the  relations  of  state  institutions  thereto. 
It  was 

VOTE!' :  to  request  the  President  to  communicate  with 
state  authorities  with  reference  to  the 
application  of  this  law. 

The  Treasurer  reported  as  follows  concerning 

the  revised  bids  for  the  microbiology  building:     Microbiology 

Laboratory: 

The  lowest  bids:  Pinal  Bids. 

General  Contract  -  S. P. Hooper,  -  -  -  $43,948. 

Plumbing, —  Thompson  &  Spear,  -    6,375. 

Heating, ~ Bradlee  &  Chatman,-    5,000. 

Other  Costs: 

Building  Equipment,-' ■ 1,035. 

Architect  Expenses,  ▼ 3,690.71 

Exterior  Work, 4,130.91 

Inspection,  ■ 500. 

Equipment,  8,000. 

Emergency,  ■ — ■ 820.38 

$67,500.00 


8. 


It  was 

VOTED:  To  award  the  respective  contracts  to  the  above 
mentioned  firms. 

It  was  Microbiology 

Laboratory. 
VOTED:  To  authorize  the  Treasurer  to  sign  contracts 

in  accordance  with  the  figures  in  the  foregoing 
report,  and  also  to  apportion  not  to  exceed 
$2,000.  for  department  equipment,  purchase  of 
additional  equipment  to  await  further  action 
of  this  Committee. 

The  Treasurer  made  a  statement  concerning  a 

plan  bj  which  it  might  be  possible  for  the  College  to 

lease  a  lot  on  Pleasant  Street  to  the  Q.T.V.  fraternity, 

and  loan  the  fraternity  money  from  the  Sessions  Fund. 

The  plan  embodied  the  right  of  the  College  to  purchase 

the  Q.T.V.  lot  on  Lincoln  Avenue  within  ten  years  and  the 

fraternity  to  purchase  the  Pleasant  Street  lot.   The 

Treasurer  reported  that  Attorney  John  C.  Hammond  of 

Northampton  had  stated  that  there  was  no  legal  reason  why 

an  arrangement  of  this  sort  might  not  be  consummated .  It 

was 

VOTED:  To  authorize  the  President  and  the  Treasurer  Q.T.V. 
to  negotiate  with  the  Q.T.V.  Corporation  on   Land, 
the  basis  of  the  memorandum  presented  by  the 
Treasurer . 

The  Treasurer  presented  a  request  from  the  town 

authorities  of  Amherbt  relative  to  a  right  of  way  for  sewer 

on  college  land  just  west  of  East  pleasant  Street.  It  was  Right  of 

Way  for 
VOTED:  To  grant  the  request,  provided  the  precise    Sewer. 
location  be  acceptable  to  Mr.  William  Wheeler 
and  the  Treasurer. 


3. 


The  Treasurer  presented  an  outline  of  sone 
suggestions  relative  to  a  uniform  method  of  dealing  with 

the  question  of  Saturday  half  holiday  for  laborers.  It  was 

Saturday, 
VOTED?  To  authorize  the  President  and  the  Treasurer  Half -holiday 
to  deal  with  this  matter  for  the  present  as 
they  see  fit,  and  to  present  a  memorandu.'. 
recommending  further  procedure  at  the  next 
Trustee  meeting. 

It  was 

VOTED:  To  authorize  the  President  and  the  Treasurer  „an~  '  r 
to  make  such  arrangements  in  regard  to  an    tr    ,     , 
option  hy  Prof.  Hashrouck  on  the  Leonard-    HaeDrouc*. 
Dickinson  lot  on  pearing  Street  as  may  seem 
to  them  hest. 


MITfTTTES    OF    THE    TRUSTEES'    CCTP.1ITTEE    ON  BUILDINGS   ATTD    GROUNDS , 
Hotel  Bellevue,    Boston,    October   15,    1915,    at  5:00  p.m. 


PRESENT:  Messrs  Bowker,  Gerrett,  Prestojj,,  Williaii. 
Wheeler,  and  President  Butterfield;  alto 
Treasurer  Kenney. 


The  President  and   Treasurer,    to   whom  had  been 

referred   the  Matter   for    investigation,    reported  an   informal 

understanding  with  Professor   P.B.Hasbrouok  relative   to   hie    Land 

for 
ultiii.ate  purchase   of  that  portion   of   the   Leonard-Dickinson    P.B. 

Hasbrouck 

land  which  borders  on  Fearing  Street,  the  size  of  the 

lot  being  about  30,000  square  feet,  the  purchase  price 
to  be  about  #1500.,  the  college  to  reserve  a  right-of- 
way  15  feet  wide  on  the  east  side  of  this  lot. 
It  was 

JQTKV:    To  accept  the  above  report,  and  \o   approve 
the  general  proposition  as  submitted. 


The  President  and  Treasurer,  to  whom  had 
been  referred  the  matter  for  investigation,  reported 
that  tbe  Assistant  Attorney-General  had  expressed  an 
opinion  orally  that  the  college  is  not  justified  in 
using  its  funds  appropriated  for  maintenance,  for  the 
purchase  of  land,  improvements,  or  new  equipment. 

It  was 

- 

VOTED:    To    accept   the   above  report,    and  place   it 
on  file. 

The   Treasurer  reported    that    in   the   opinion   of 

the   Attorney-General   the   college    is   not   justified    in 


Use   of 
Current 
Fund  s . 


Land 
Leases. 


2. 


Electric 
Lighting 
System. 


leasing  land  on  which  alumni  corporations  nay  erect 
dormitories  to  be  rented  to  students. 

The  Treasurer  reported  on  the  project  of  in- 
stalling a  complete  electric  lighting  system  at  the 
eoljfcge.   Further,  that  tiie  Amherst  Gas  Company  had 
proposed  to  furnish  electric  power  to  the  college  at 
the  rate  of  five  cents  per  K.W. 

It  was 

VOTED:  That  this  Committee  does  not  deem  it  ad- 
visable to  accept  the  proposal  of  the 
Amherst  Gas  Company  to  supply  electric 
power  to  the  College  at  the  rate  of  five 
cents  per  K.W. 

The  Treasurer,  to  whom  had  been  referred 

Status  of 
the  matter  for  investigation,  made  the  following  report  Lincoln 

Avenue. 

relative  to  Lincoln  Avenue: 

?Le   road  has  been  laid  out  and  accepted  at  a  width 
of  fifty  feet,  up  to  the  line  which  formerly  marked  the 
south  boundary  of  the  college  property  on  Lincoln  Avenue. 
(See  records  of  Town  of  Amherst,  Mar.  4,1889.) 

The  Treasurer  further  reported  that  the  fence  around 
the  athletic  field  had  been  located  in  accordance  with 
the  above  findings. 

It  was 

VOTET:  To  accept  the  above  report,  and  to  place  the 
same  on  file. 

The  Treasurer  reported  on  bills  submitted  by 

Mr. James  H.  Ritchie  and  Edwin  q.  Cole,  on  account  of  plans 

prepared  for  the  complete  laboratory  for  Microbiology 

and  Physics.   Later  in  the  evening  Mr.  Ritchie  appeared 

■ 
before  the  Committee,  and  explained  the  details  involved 


in  submitting  these  bills. 


Bills  of 
On  motion  of  Mr.  William  Wheeler,  It  was   Ritchie  and 

Cole. 

vqtfP:  To  ask  the  Treasurer  to  review  the  facts 

presented  in  connection  with  the  presentation 
of  the  above  mentioned  bills,  and  that  in 
light  of  further  facts  that  may  be  revealed, 

the  President  be  authorized  to  settle  on  t;  e 
amount  to  be  paid  the  architect  and  engineer. 

Professor  Wau  -'  appeared  before  the  Committee, 

ana  made  a  report  relative  to  the  conferences  with  Mr. 
Daniel  Chester  French,  concerning  the  preparation  of  a 
suitable  statue  to  be  presented  at  the  time  of  the  cele- 
bration of  the  Fiftieth  Anniversary  in  June,  1917. 
1 1  w  a  s 

VOTED;  To  accept  with  gratitude  the  work  of  the   Statue, 
Faculty  Committee  in  connection  with  the   1917 
acquisition  of  a  suitable  statue,  and  to  Celebration. 
authorize  the  Committee  to  take  such  steps 
as  it  deems  advisable  to  secure  sufficient 
funds  to  carry  out  the  plan  proposed  by  Mr. 
French, 

It  was 

VO TFT :  That  the  President  convey  to  Mr.  Daniel 
Chester  French  the  appreciation  of  the 
Trustees  for  the  generous  consideration 
given  by  Mr.  French  to  the  question  of 
supplying  a  suitable  statue  for  the  campus 
of  the  Massachusetts  Agricultural  College. 

Profetsor  Waugh  presented  studies  of  Library 
sites;  also  studies  dealing  with  the  location  of  various  ' 
other  buildings  soon  to  be  required. 

On  motion  of  Mr.  Wheeler  it  was 

VOTED:  To  recommend  to  the  Trustees  that  the      library 

location  of  the  proposed  Library  Building  Location. 
be  on  the  site  immediately  north  of  the 
so-called  Hatsbrouck  Rouse,  and  in  accord- 
ance with  Plan  No,  1.  submitted  by  Professor 
W^ugh. 


..^ 


4. 


On  motion  of  Mr.  Gerrett  it  was 

VOTED:  To  rescind  the  vote  of  this  Committee  of 
~ ~~ "  May  3,  1915,  whereby  authorization  was  given 

for  a  competition  among  architects,  in  the  Architect 
design  of  the  proposed  Library  Building,      for 
and  to  recommend  to  the  Trustees  the  ei  -    Library, 
ployment  of  Mr.  James  H.  Ritchie  as 
architect  for  the  proposed  Library  Build- 
ing . 

The  President  and  Treasurer,  to  wh»m  the 
matter  had  been  referred,  made  a  report  of  progress 
relative  to  the  negotiations  with  the  Q.T.V.  Corpora- 
tion relative  to  the  acquisition  of  land  on  Lincoln 
Avenue . 


It  was 

VOTED :  To  authorize  the  President  and  Treasurer 
to  continue  negotiations  with  the  Q.T.V. 
Corporation  relative  to  the  acquisition  of 
land  on  Lincoln  Avenue,  and  to  endorse  the 
for  acquiring  the  same  as  already  proposed 
by  the  President. 

It  was 


Q.  T.  V. 
Land  . 

Dlan 


VOTED :  To  recommend  to  the  Trustees  that  a  bill  be  Annual 

introduced  into  the  Legislature  of  1916,   Appropria- 
requesting  an  annual  appropriation  of      tier,  for 

$200,000.  per  year  for  five  years  for    Improvements, 
bu  ildings ,  land ,  equ ipment ,  and  impr ovements . 


It  was 

VO TED :  To  recommend  to  the  Trustees  that  a  bill 
requesting  the  appropriation  of  $30,000. 
for  the  acquisition  of  the  Graves  Eorest 
be  introduced  as  a  separate  bill  in  the 
Legislature  of  1916. 


Graves 

Forest 


It  was 

VOTED;  To  recommend  to  the  Trustees  that  a  special 

enabling  act  be  secured  from  the  forthcoming  Purchase 
Legislature,  whereby  the  college  would  be      °^ 
authorized  to  use  funds  appropriated  for     Land. 
current  expenses  for  the  purchase  of  land. 


i 


5. 


It  was  T      .    _    .  . 

LegitilatiVfc 

VQTF"P:    To   recommend   to   the  Trustees   the   following  ?Qif?      ' 
Legislative   budget   for   1916:  1-lb. 

1.  Complete  power  plant,    ------     _$  85,000. 

8".  Library,    -----        ------   850,000. 

3.  Complete  rural  engineering  shops,  -  -  -  18,000. 

4.  Student  dormitory,    _______  40,000. 

5.  Remodel  Stookbridge  house,   _____  14,000. 

6.  Miscellaneous  Improvements  &  lew  Equipment, 75,000 . 

7.  Extra  Labor,  -  Saturday  Half -Holiday ,       5 , 000 . 

$481,000. 


MIBPTES  OF  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AID  GROUNDS. 
Hotel  Bellevue,  Boston,  December  6,  1915,  at  4:30  p.m. 


PRESENT:   Messrs.  Bowker,  Ellis,  Gerrett,  Preston, 

William  Wheeler,  and  President  Butterfield; 
Treasurer  Kenney  was  also  present. 

Mr.  Clinton  King  of  Springfield  and  Mr.   A.J. 

Morse  of  Northampton,  representing  the  Q.T.V. Fraternity, 

presented  the  situation  relative  to  the  fraternity  land 

desired  by  the  College.   After  discussion  it  was 

VOTED:  That  the  Committee  on  Buildings  and  Grounds 
hereto  duly  authorized  by  the  Trustees, 
offers  to  the  Amherst  Corporation  of  the  Q«T»V.LA1ID. 
Q.T.V.  Fraternity  the  following 
proposition: 

To  exchange  the  parcel  of  land  lying  be- 
tween Lincoln  Avenue  and  the  Plainf ield 
Road  and  south  of  the  old  Kappa  Sigma 
Fraternity  lot,  for  a  parcel  of  land  of 
equal  area  belonging  to  the  Q.T.V.  Cor- 
poration, lying  immediately  south  of 
the  College  estate  at  the  Veterinary 
Laboratory. 

And  further,  the  Trustees  will  purchase 
the  remaining  portion  of  the  land  belong- 
ing to  the  Fraternity  Corporation  at  such 
price  as  shall  be  determined  by  three 
disinterested  appraisers,  one  appointed 
by  the  Corporation,  one  appointed  by  the 
Trustees,  and  the  third  appointed  by  these 


/ 


two,  on  such  terms  and  at  such  time  as  may 
be  mutually  agreed  by  the  Trustees  and  the 
said  Corporation,    or   as  may  be   authorized 

by  the  Legislature. 

A  sub-committee  of  this  committee,   con- 
sisting  of  Messrs.    Bowker,   Wheeler   and 
Butterfield,   was   empowered  to  act   for    the 
committee   of   the   Trustees   in  carrying  out 
the   above   vote  and   negotiations   thereunder. 


2. 


Mr.  Ritchie  and  Mr.  Green  presented  a  project 

of  the  tentative  plans  for  the  proposed  new  library 

building.   It  was 

VOTED:  To  authorize  the  architect  to  complete    LIBRARY 
working  plans  and  specifications  for  the  PLAITS. 
library,  on  the  basis  of  the  project  and 
tentative  plans  submitted. 

Preliminary  plans  for  additions  to  the  power  Plans 

for  Power 

plant  and  to  the  rural  engineering  shops  were  presented  Plant  and 

Rural  En- 

by  Mr.  Ritchie.   Further  action  on  these  matters  was   gineering 


postponed  to  the  next  meeting. 
It  was 


Shops 


VOTED:  To  invite  Mr.  C.A.  Tinker  to  bring  before 

the  Committee,  at  its  next  meeting,  his    Dormitory 
plans  for  dormitories  at  M.A.C.  Plans. 

It  was 

VOTED:    To   request  Mr.    Gerrett,    the  Treasurer,    and  Equipment 
the  President   to   consider    items   in   the   list  an(i   ^XL~ 
of  projects  for    improvements  and  equipmentPI>0Veirien't8* 
submitted   by  departments,    and   to  report   the 
recommendations   to   the  full   Committee. 

It  was 

VOTED :  To  reauest  the  architect  to  submit  plans  for  Ar^ 

new  buildings  to  the  State  Art  Commission.  Commission 

It  was 

VOTED :    To   approve   the   bills  as  drawn  for    "Improve-  Legislative 
ments  1916",    the    "five-year  plan",    and  for       Bills, 
acquiring   the  Graves  Forest. 

It  was 

VOTED:  To  refer  the  question  of  introducing  a  bill  State  In- 
to provide  a  state  insurance  fund,  to  Mr.   surance 
Ellis,  with  power.  Fund. 


i 


It  vsas 

VOTED :  To  hold  the  next  meeting  of  the  Committee 
at  the  President's  Office  in  Amherst 
Friday,  December  17th,  at  12:00  o'clock 
noon. 


/ 


MINUTES  OF  MEETING  OF  TRUSTEES*  COMMITTEE.  ON  BUILDINGS  AND 

GROUNDS . 

Office  of  the  President  of  the  College,  Amherst,  Dec. 17,1915, 

at  12  M. 


PRESENT:  Messrs.  Bowker,  Ellis,  Gerrett,  William 
Wheeler,  President  Butterfield;  also 
Trustee  Hosmer,  Treasurer  Ktnney,  and 
Architect  Ritchie. 

Mr.  T.  J.  H amnio nd  of  Northampton,  was  intro- 
duced by  Mr.  Hosmer  who  had  requested  an  opportunity 
to  present  a  statement  concerning  the  claims  of  certain 
sub-contractors  for  Stockbridge  Hall.   The  matter  was 

discussed  at  some  length,  and  it  was  then 

Stockbridge 
VOTED:  To  request  Mr.  Wheeler,  Mr.  Bowker,  and 

the  Treasurer  to  serve  as  a  sub- committee   <?Ub- 
for  the  purpose  of  consulting  with  the     Contractors. 
Attorney-General,  and  such  other  parties 
as  might  be  necessary,  with  reference  to 
the  best  course  for  the  Trustees  t«  pursue 
in  the  matter  of  the  claims  of  sub- 
contractors on  Stockbridge  Hall. 

The  Committee  inspected  the  Rural  Engineer-  , 

ing  Shops  and  the  Power  Plant,  and  after  again  con- 

.    ..  Engineering 

vening  it  was  ghop6# 

VOTED:  To  approve  the  plan  and  the  figures  for 
enlarging  the  Rural  Engineering  Shops 
at  $18,000. 

The  Sub -Committee  appointed  to  consider  items 

of  improvement  made  a  partial  report.   It  was 

Equipment  & 
VOTED:  To  leave  the  decision  as  to  the  items     Improvements 
which  shall  finally  compose  the  budget 
for  Improvements  and  Equipment  to  thiB 
sub-committee,  unless  sptcial  items  are 
otherwise  voted  by  the  full  committee  or 
by  the  Trustees. 


\ 


l 


^_ 


2. 


Improvement & 
at  Power 
Plant. 


Auto  Fire 
Truck 


It  was 

VOTED:  To  approve  the  items  in  Improvement  for 
the  Coal  Pocket  at  the  Power  Plant  at  a 
coat  of  $4,500.   Also  the  plans  and  es- 
timates for  the  improvements  and  for  the 
additions  to  the  Power  Plant  aggregating 
$35,000.;  and  that  the  Treasurer  obtain 
further  data  as  to  possible  modification 
of  the  plan  for  the  chimney. 

It  was 

VOTED:    To   authorize  the   Treasurer   to   pay  the 
Town   of  Amherst  $1,166.66  as    the   share 
of  the  College   in  the  cost  of  an  auto- 
mobile fire  truck  for   the    town. 

A  memorandum  was  presented  from  Librarian 

Green  raising  the   question  as   to    the   need  of  expert 

service   in  connection  with  plans  for    the   Library 

Building   in  respect  to   heat,    light   and  ventilation. 

It  was 

VOTED:  To  request  Mr.  Ritchie  to  secure  such  ex- 
pert advice  as  may  be  needed  in  the  matter 
of  heat,  light  and  ventilation  in  the 
Library  Building,  subject  to  the  restric- 
tion that  this  procedure  shall  not  entail 
an  expense  beyond  that  which  has  been  cus- 
tomary heretofore  in  planning  the  college 
buildings. 

The  President  read  a  letter  of  appreciation 

from  Daniel  Chester  French  relative  to  the  proposed 

memorial  statue. 

It  was 

Pageant 
VOTED:  To  authorize  Professor  Waugh  to  present   Grounds 
to  the  Committee ,  at  his  early  convenience, 
a  project  for  the  treatment  of  the  ground 
which  it  is  proposed  to  utilize  for  the 
pageant  of  1917. 


Library 


/ 


3. 


It  was 

VOTED:  To  introduce  into  the  Legislature  an  act 

enabling  the  Trustees  to  expend  $30,000.     Land 
out  of  the  five-year  appropriation,  for 
the  purchase  of  land,  the  drafted  bill 
being  subject  to  the  approval  of  the 
Auditor  and  the  Attorney-General. 

President  Butterfield  presented  correspondence 

with  the  Q.  T.  V.  Corporation.   The  sub-committee  was    Q.T.V. 

Land, 
requested  to  negotiate  further  with  the  corporation. 

Mr.  C.  A.  Tinker  presented  on  behalf  of  the 

class  of  1903  plans  for  the  Robertson  Memorial  Gate.  It 

Memorial 
was  Gate. 

VOTED:  To  enter  an  item  of  $1,875.  for  grading  the 
area  around  the  proposed  memorial  gate  in 
the  list  of  Improvements,  and  also  an  item 
for  a  ticket  office.  Mr.  Ritchie  was  re- 
quested to  furnish  a  study  with  estimate 
of  cost  for  the  latter. 

Mr.  Tinker  also  presented  his  plan  for  a 

proposed  alumni  dormitory. 

It  was 

VOTED:  To  refer  the  matter  of  improvements  in   Improvements 
the  dairy  room  at  the  barn  to  the  Com-   at  Dairy 
mittee  on  Farm  for  their  decision.      Room. 


The  Committee  adjourned. 


/ 
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BUILDINGS   AND   GROUNDS 
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MINUTES   OF   THE    SPECIAL   COMMITTEE   07    TTJF    ^RHSTFES 


TO    CONSIDER   PROJECTS   FOR    EQUIPMENT   AND    IMPROVEMENTS, 
President's   Office,   May  21,    1915,    at   1:45  p.m. 


PRESENT:      Messrs.   Bowker,    Bowditch,    Frost, Preston , 
President  Butterfieid,    Treasurer   Kenney . 


The  Committee   considered  various  projects   sub- 
mitted  by  heads   of  departments   for   new  equipment  and    im- 
provements for    the    current  fiscal   year,    and   the  following 
apportionments    in   these   classifications  were  made: 


No . Department, 


Purpose 


Apportionment 


1  President's  Office, 

3  Operating  &  Maintenance, 

4  Operating  &  Maintenance, 

5  Treasurer's  Office, 
8  Library, 

12  Farm, 

13  Farm , 

17  Agronomy, 

18  Animal   Husbandry, 

20  Animal   Husbandry, 

21  Animal  Husbandry, 
23  Animal   Husbandry, 

27  Dairying, 

28  Poultry  Husbandry, 

29  Poultry  Husbandry, 

30  Poultry  Husbandry, 

31  Poultry  Husbandry, 
35  Floriculture, 

38  Landscape  Gardening, 

41  Pomology, 

42  Pomology, 

43  Pomology, 
46  Pomology, 

48  Pomology, 

49  Chemistry, 

50  Physics, 

51  Physics, 

52  Veterinary  Science, 

53  Zoology  and  Geology, 

54  Mathematics, 

56  Agricultural  Economics, 


File  for  Schedule  Committee, 

For  power  plant, 

Carpentry  and  masonry, 

Office  equipment, 

Scientific  periodicals, 

Harness, 

New  tools, 

Lantern  slides, 

Horses, 

Hogs, 

Sheep , 

Lantern  slides, 

General  equipment, 

Scales, 

Mammoth  Incubator  (cellar) 

Incubators  and  hovers, 

General  equipment, 

Lantern  slides, 

Surveying  instruments, 

Spraying  equipment, 

Harvesting  equipment, 

Tools  for  lockers, 

For  horticultural  manufactures, 

25  new  lockers, 

General  equipment, 

Laboratory  equipment, 

Office  equipment, 

Laboratory  equipment, 

Microscopes, 

Office  equipment, 

Office  equipment, 


$ 


16. 
350. 
325. 

50. 
300. 

50. 
500. 

50. 

1000. 

100. 

200. 

50. 
1740. 

35. 
800. 
125. 
125. 

30. 
300. 

50. 

25. 
215. 

50. 

75. 
£75. 
400. 

45. 
250. 
210. 

50. 

65. 


2. 


ITo  .    Department Purpose Apportionment . 

57  Experiment  Station,  Heaters  for  vault,  .$  25. 

58  Experiment  Station,  Vault  equipment,  c60. 

59  Experiment  Station,  Office  equipment,  45. 

60  Experiment  Station,  Stencil  cutting  machine,  185. 

61  Experiment  Station,  Sprayer  and  hay  fork,  160. 
6£  Experiment  Station,  Horse,  300. 

63  Experiment  Station,   Rain  gauge,  100. 

64  Botany,             Microscopes,  17'0. 

65  Experiment  Station,   Brooder  House  or  Equipment,  4Q0» 

66  Zoology,            Oil  Emersion  Objective,  25. 

67  Balance  due  on  former  bills  of  E.  D.  Marsh,  12. 

68  General  Horticulture, Rug,  34. 

69  Lang.  &  Literature,   Office  equipment,  90. 

71  Farm  Administration,  Milk  Tank,  50. 

72  Microbiology,        Typewriter  des£,  40. 

73  Microbiology,        Miscellaneous  equipment,  500. 

74  Treasurer's  Office,  Experiment  Station  Account.  550. 

College.   $8777. 
Exp.Sta.   $1825. 
It  was  the  opinion  of  this  Committee  that  the 

projects  submitted  for  Extension  Service  equipment  should 

be  considered  by  the  Committee  on  Extension  Service. 

It  ft  as 

VOTED:  To  leave  the  location  of  the  cinder  walk,  pro- 
vided for  in  Project  3  for  improvements,  to 
the  Building  Committee. 

It  mas 

VOTED:  That  the  improvements  to  the  Kellogg  barn,  in 

accordance  with  Project  23  for  improvements,  be 
made  subject  to  the  approval  of  the  Committee 
on  Extension  Service. 

It  was 

VOTED :  To  refer  to  the  Committees  on  Farm  and  Horticul- 
ture the  question  of  the  proposed  irrigation 
plant,  assignment  of  land  to  the  market  garden- 
ing department,  and  other  questions  connected 
therewith. 

It  was 

VOTED:  To  refer  to  the  Committee  on  Buildings  and  Grounds 
the  question  of  moving  the  electric  light  poles 
from  Lincoln  Avenue. 


3. 


It  was 

VOTED:  That  the  sum  of  $1000.  allotted  to  the  de- 
partment of  Animal  Husbandry  for  horses,  be 
expended  under  the  direction  of  the  Farm 
Committee . 

It  was 

VOTED :  To  confirm  the  action  of  the  President  in 

approving  certain  projects  for  equipment  to 
be  charged  to  Experiment  Station  funds. 

It  was 

VOTED:  To  authorize  the  President  to  approve  at  his 
discretion  further  emergency  projects  for 
equipment  and  improvement e  for  the  current 
fiscal  year. 


IMPROVEMENTS. 

No. department. Purpose. Apportionment 

2  Operating  &  Maintenance,  Improvements, So. College, $  300. 

3  Operating  &  Maintenance,  Cement  walks,  500. 

(Location  of  cinder  walk  to  E.Exp. Station  to  be 
determined  by  Trustees'  Committee  on  Buildings 
and  Grounds,)  


5  Library,                 Shelving,                    50. 
($25.  previously  allowed.) 


7  Division  of  Agriculture,   Improvements; young  stock  barn,  25. 

8  Division  of  Agriculture,   Improvements:  sheep  barn, 75. 

11  Farm,        Farm  Shop, 250.. 

12  Farm,                   Farm  Fencing,                200. 
(previously  authorized) 


14  Agronomy,                Drainage,  College  farm,       500. 
($500 .previously  authorized) 


15  Dairying, Improvements : Flint  Lab . , 50_;_ 


16  Poultry  Husbandry,        Brooder  house  and  equipment,   400, 
(Exp. Sta. Funds) (Previously  authorized) 


17  Floriculture, Concrete  frames, 420. 

20  Chemistry,               Improvements:  Chemistry  Lab.   153. 
(Previsously  authorized!}) 


23  Agricultural  Education,    Improvements: Kellogg  barn,    250, 

(Subject  to  approval  by  Committee  on  Extension 
Service, ) 


26  Experiment  Station, Improvements:  greenhouse, 250. _ 

32  Botany, Painting  windows, 25. 

35  Botany, Tinting  walls, 125. 

54  Botany, Store  room  for  equipment, iPP_ 

55  Poultry  Husbandry,        Wind  break,  100. 

(Previously  authorized) 


38  Alterations  at  rooms  formerly  occupied  by  Phi  Sigma      10. 
Kappa. (Previously  authorized) 


59  Signs  for  buildings,   ($46. previously  authorized) 125. 

40  Moving  electric  light  poles  from  Lincoln  Avenue,        550. 
(Sub.jeot  to  approval  of  Building  Committee) 

41  Treasurer's  Office,        Steel  cage,  _J_ 

$  4335, 


MINUTES  OF  THUSTEES1  COMMITTEE  ON  BUILDINGS  AND  GROUNDS . 
Hotel  Bellevue,  Boston,  January  6,  1916,  at  3:50  p.m. 


PRESENT:  Messrs.  William  Wheeler,  Ellis,  Gerrett, 
Preston,  and  President  Butterfield; 
Treasurer  Kenney  was  also  present. 


A  proposal  was  received  from  the  Amherst  Gas 

Company  offering  to  supply  electric  power  to  the  College; 

it  was 

VOTED:  To  authorize  the  Treasurer  to  ascertain  at  once 
the  cost  at  which  the  institution  generates  its 
own  electric  power. 

The  President  made   a  report  of  progress  relative 

to   the   acquisition  of   the  Mt.Toby   tract,    and    it  was 

VOTED:    That  a  bill  be    introduced    into    the  Legislature 

for    an  appropriation  of  $30,000.   for   this  tract. 

VOTED:    To   request  Mr.   Ellis   to    introduce   into   the 

Legislature   an   enabling  act,    text  of  which  was 
approved,    authorizing   the   purchase  of  land   from 
current  funds. 

Mr.   Wheeler  reported  relative  to  action   taken  by 

the   sub-committee   considering   the   claims   of   sub-contractors 

for   Stockbridge  Hall;    it  was 

VOTED:    To   report   to   the   Trustees   the   present  status  of 
this  matter,    and   to   advise   that  no   immediate 
action  be   taken. 

Further,    to  recommend   that,    if   the   Trustees  ap- 
prove  of  the   course   already  pursued,    a  subcom- 
mittee  consisting  of  Mr.    William  Wheeler,    Mr. 
Ellis,   and     the  Treasurer,   t>erve  as  the  repre- 
sentatives  of   the   Trustees   in  further   nego- 
tiations. 


C03t    of 

Electric 
Power. 


Mt.Toby 
Tract. 


Purchase   of 
Land  from 
Current 
Funds. 


Stocktridge 
Hall: Claims 
of   sub- 
contractors. 


2. 


TtLfcj   President  reported   on  further   developments 

in  connection  with   the   Q.    T.   V.    Land,    to   trie   effect   that 

the  Corporation  would  exchange   a  parcel   of    its  land  for  an 

approximately  equal   area  south   of  the   Kappa   Sigma  property, 

and   that    it   would  make   a  "gentleman's"   agreement  to  hold 

Q.T.V. 

the  remainder  of  its  property  until  the  College  shall  be  in 

a  position  to  purchase  it;  it  was 

VOTED:  To  recommend  to  the  Trustees  the  exchange  of 
land  on  the  feaeis  of  the  above  report,  and  to 
introduce  a  bill  into  the  Legislature  author- 
izing such  an  exchange. 

VOTED:  To  allow  Mr.  Edwin  Q.  Cole  to  continue  to  serve!  E.Q.Cole, 
as  consulting  engineer  for  the  Microbiology 
Laboratory  while  at  the  same  time  in  the  employ 
of  the  company  installing  the  heating  in  the 
building,  but  that  if  any  differences  arise, 
they  shall  be  settled  by  Mr .  Ritchie  and  Mr. 
Butter worth. 

Meeting  adjourned. 


MINUTES   OF  MEETING   OF    TRUSTEES*    COMMITTEE    ON  BUILDINGS   AND 

ARRANGEMENT  OF  GROUNDS. 

Hotel  3ellevue,   Boston,   Mass.,    May   31,1916,    at   1:00  p.m. 


PRESENT: 


Messrs.   Gerrett,  Bacon,  Ellis,   Preston, 
William  Wheeler,   and   President  Butterfield; 
Treasurer  Kenney  was  also  present. 


It  was 

VOTED:  That  this  Committee,  in  the  exercise  of  authority 
conferred  upon  it  by  the  Trustees,  hereby  approve 
the  purchase,  for  a  sum  not  exceeding  $30,000,  of 
land  not  exceeding  1000  acres  in  extent,  situatec. 
on  or  about  Mount  Toby  in  the  towns  of  Sunder  lane, 
and  Leverett,  and  referred  to  in  Chapter  334  of 
the  General  Acta  of  the  year  1916,  and  that  the 
Treasurer  of  the  College  be,  and  he  hereby  is, 
authorized  to  complete  said  purchase,  under  the 
advice  and  direction  of  the  Attorney-General  of 
the   Commonwealth. 


It  was 

VOTED:    To  authorize   the   Treasurer  of    the  College  to  make 
the  payments  provided  for  by   Chapter  115  of  the 
Resolves  of  the  year  1916  providing  for  payment  i 
certain  olaims  for   labor   and  material   furnished 
in  connection  with   the  erection  of   the  Agricul- 
tural Building,    said  payments  to  be  made  at   such 
time   as  may  be   authorized  by    the  Auditor    of   the 
Commonwealth,    and  under   the   advice  and  direction 
of  the  Attorney-General  of   the  Commonwealth. 

It  was 


Mt.  Toby. 


Stockbridge 

Hall 

Claims. 


VOTED:    To   authorize  the  Treasurer,    in  accordance  with  the 
provisions   of   Chapter   104   of   the  Resolves  for    the 
year  1916,    to   complete  the  erection  of  the  re- 
taining wall   and  platform  for    the   coal  pocket  at 
the  power  plant,   the  expenditure  for  which   shall 
not  exceed  $4300.,    the   plans   to   be  subject  to 
the   advice  of   the   architect  and  to  review   by  this 
Committee, 


Improvements 

and 

Equipment. 


The   Treasurer  reported  progress  with  reference  to 
completing    the   policy  for    carrying  out   the  Saturday  half- 
holiday  law,   and    it  was 


Saturday 
Half  Holiday. 


3. 


VOTED;   To   ask  Mr.  Bacon  and   the   Treasurer    to    consult 
further  with  the  Attorney-General. 

It  v/as 


VOTED;    To   authorize   the   Treasurer,    under    the  adviue   and 
direction  of   the  Attorney-General   of   the  Common- 
wealth,   to    take   aueh   steps  as  may  be   necessary 
to   complete  the  exchange  of  land  by   the  College 
with  the  Amherst  Corporation,    Q.T.V. fraternity, 
as  provided   in  Chapter   317   of   the   Special  Acts 
of  the  year   1916;    said  exchange  having  been  ap- 
proved by  a  majority  of   the  Trustees  at  a 
regular  meeting  held   in  Amherst,   May   87,1916, 
and   the  Governor   and   Council  having   given  their 
approval   through   an  order  dated  May    31,1916. 

It  was 

VOTED;   That  the  Treasurer  of  the  College  be  authorized 
to   take  such   steps,   under    the   advice   and  direc- 
tion of  the  Attorney-General  of   the   Commonwealth, 
as  may  be  necessary   to   complete   the  purchase  of  a     ^and 
seven-acre   tract  of  land  lying  south  of  the  Alumni  Pur 
Athletic  Field  known  as  the  Dickinson  and  Leonard 
land,    as  provided  by  Chapter    130   of   the  Resolves 
of  the  year  1916,   and  as  approved  by  the  Governor 
and  Council  through   an  order  dated  May   31,1916. 


Q.T.V. Land. 


On  recommendation  of  the  Treasurer   it  was 

VOTED;    To   authorize   the  Treasurer   to   transfer   to    the 

special  appropriation  by  the  legislature  of  1916 
for  miscellaneous  improvements  and  new  equipment 
such  amounts  heretofore  charged  to  the  current 
apportionment  for  the  current  fiscal  year  on 
account  of  improvements  and  new  equipment  as,  in 
his  judgment,  can  be  properly  made,  and  with  the 
approval  of   the  Auditor  of   the  Commonwealth. 

It  was 

VOTED;   To  leave  the   further   apportionment  of  the   special 
appropriation  for  miscellaneous   improvements   and 
new  equipment   to   the  Chairman  of  the  Committee 
together  with   the   Treasurer   and  President  of   the 
College  with  power. 


Funds  for 

Improvements 

and 

F  equipment. 


Projects  for 
Improvements 
and 
Equipment. 


3. 


The  Treasurer  gave  a  resume  of  a  report  by  Profes- 
sor Jackson  of  the  Massachusetts  Institute  of  Technology 
relative  to  the  cost  of  producing  electric  light  at  the 
College  power  plant.   It  appears  that  the  cost  is  approx- 
imately 1  to  li  cents  per  kw.  hour. 

It  was 

VOTED:    To   authorize  the   appointment  of    James  H.Ritchie 
as  consulting  architect  for    the  year  ending 
January   15,1917. 

It  was 

VOTED:  To  authorize  the  Treasurer  to  advertise  for  bids 
for  the  construction  of  the  addition  to  the 
Rural  Engineering  Building  on  plans  and  specifi- 
cations to  he  furnished  by  the  architect. 

The  Treasurer  presented  a  statement  of  certain 

requests  for  repairs,  and  it  was 

VOTED:  To  leave  the  matter  of  special  list  of  repairs 

to  the  Chairman  of  the  Committee,  the  Treasurer, 
and  the  President  of  the  College,  with  power. 

Meeting  adjourned. 


Cost  of 

electric 

light. 


J.H.Ritchie. 
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MPTTTTES   OF  MEETBTG   OF   TRUSTEES '    COWITTO:   0*T   BUTLFI??GFS  AH 


ARRANGEMENT  OF   GROUNDS. 
President's  Off  ice,  M.  A.  C. ,  Amher  st,      June   20,1916,   at   18:15   p 


PRESENT:  Messrs.  Gerrett,  Ellis,  William  Wheeler  and 
President  Butterfield;  Treasurer  Kenney  was 
also  present. 


The   Treasurer   reported   on  the  unsatisfactory  con- 
dition of   the  ventilating  fans   in   Stockbrldge   Hall,      Mr.   Edwi 
Q.    Oole   ani  Mr. James   H.   Ritchie   were   also  present,    and   dis- 
cussed  the    situation   in  detail. 

On  motion  of  Mr.    Wheeler   it  was 


m. 


VOTED:  That  the  Treasurer,  Mr.  Ritchie  and  Mr. Cole  "be 

authorized  to  represent  the  Trustees  in  securing 
satisfaction  with  respect  to  the  ventilating 
system  of  the  auditorium,  and  that  in  their  ne- 
gotiations they  he  governed  hy  the  advice  of  the 
Attorney  General. 

It  was 

VOTFT:  To  leave  to  the  Treasurer  the  date  of  the  meeting: 
of  this  Committee  for  the  opening  of  "bids  for  the 
rural  engineering  shop. 

It  was 

VOTED:  To  leave  to  the  Treasurer  with  power  the  adjust- 
ment of  vacations  for  certain  employees. 

It  was 

VOTED:  That  the  Treasurer  be  authorized  to  proceed  with 
the  construction  of  the  retaining  wall  at  the 
power  plant,  using  only  such  funds  as  are  avail- 
able for  this  purpose  as  appropriated  by  the  last 
legislature. 


Stockbridge 
Hall:  Tan 


Vacations. 


Retaining 
Wall. 


2. 


Mr .   Ritchie,    Prof.   Gunness,   Mr.    Jewett  and  Mr. 

Butter worth  met  directly  after    the  meeting  and  went   over  and 

made  up   a   list  of  changes   that   would  materially  reduce  the 

cost  of  the   building.      This  was   sent   out   to   the   three    lowest 

bidders  with  the  following  revised  bide  resulting: 

H.   Wales  Lines   Co. ,------$   9737.00 

G.   E.   Bosworth,      -------  9690.00 

Casper  Ranger   Construction  Co.,    -     -        10377.00 

It  was  finally  decided  to  award  the   contract  to  G.E. Bosworth 

of  Amherst,    at  a   cost   of  $9735.00.      Thirty-five  dollars   being 

added   for   a  pit,    necessary  for   the   installation   of  an  engine. 


MIWTES   OF  MEETING  OF   TRUSTEES'    COMMITTEE  PIT   PUILriflGS   ATT   GROUTTT". 

! 

President's  Off ice,M.A.C. ,    June  30, 1916, at   18:00   noon. 


PRE3E1TT:  Mr.  Gerrett,  President  Butterfield,  Professors 
Foord  and  Gunness,  Messrs.  Ritchie  ,Butterwor th 
and   Jewett,    and   Treasurer   Kenney. 


The  meeting  was  called   to    order  by  the   chairman.    The 

Treasurer  reported  that  four  bids  had  been  received  for    the 

Addition  to   the  Rural  Engineering  Building,   which  were  as 

follows: 

G.  E.   Bosworth,    -------$   11,700.00 

Casper  Ranger   Construction  Co.,        -     10,923.00 
H.   Wales  Lines  Co.,        _____     10,780.00 

M.J.Walsh  &  Son,        ______      13,400.00 

The  following  Items  were   added   to   each  bid   as  being 

outside  of  the   contract: 

Radiation,    ---------$   889.49 

Lighting  fixtures,      ------  75.00 

Grading,        _____-__-        50.00 

Architect's  fees  and  inspection,      -        350.00 
Service  Lines,        -     _     _     _      _ 2764.10 

These  brought  up   the  respective   cost  under  each  contract  as 

follows: 

G.   E.   Bosworth,      -      -      -      -      -      -   -$   15,644.84 

Casper  Ranger   Construction  Co.,    -  -     14,911.59 
H.   Wales  Lines  Co.,    ------      14,788.59 

M.    J.Walsh  &  Son,        -     -      -      -      17,468.49 

After  a  thorough  discussion  of  the  matter  Professor 
Gunness  suggested  that  certain  mod  if  ications  be  made  in  regarft 
to  the  service  lines  and  also  that  a  number  of  changes  be  made 
in  the  construction  of  the  building.  The  Architect  and  Treas|- 
urer  were  authorized  to  prepare  such  a  list  of  changes  and 
submit  to  the  three  lowest  bidders,  and  if  such  bids  as  then 
received  allowed  the  building  to  come  within  the  appropriation 
they  were   authorized   to  make  contract. 

The  meeting  waa   adjourned. 


Rural 
Engineering 
Shop : 
Bids. 


MSETIirg   OF   TRTTFTEflP*    COMMITTO   PIT   BTTTLrTTGP   A?TP   GROHTTDP. 
Hotel  Beiievue, Boston,    November    6,1916,    at   5:00  p.m. 


PRESENT:    Messrs.    Gerrett,    William  Wheeler ,   Bacon,    and 

President  Butterf ield:   Treasurer   Kenney  and  Mr. 
Ritchie  were   also   present. 

The  COLjriittee   considered   the  legislative  budget  for 

1917,    and   it  was 

VOTED:  To  recohiuend  to  the  Trustees  the  following  legis- 
lative budget  for  1917: 

Library,-     ---------     -$£50,000. 

Eouijjmer.it  and   Improvements,                   -     -  75,000. 

Poultry  Building,-     -------  4,200. 

Student  Dormitory,      -------  50,000. 

Dining  Hall   Improvements,    -----  10,000. 

Rural  Engineering  Shops,      -----  9,000. 

PoYifer  Plant, Turbine  House,    and  Steam 

Line  Tunnels,   -  -  -  90,000. 


Total   -$488,200, 


It  was 


VQTET:  That  Mr.  William  Wheeler  and  the  Treasurer  be  re- 
quested to  seek  such  engineering  advice  as  in  their 
judgment  is  desirable  relative  to  plans  submitted 
by  Mr.  Butter worth  for  additions  to   the  Power 
Plant,  turbine  house  and  steam  line  tunnels,  and 
to  report  to  this  Committee  at  a  subsequent  date. 

It  was 

VOTED:  That  the  Committees  on  Farm  and  Horticulture  be 
asked  to  consider  at  an  early  date  such  projects 
already  submitted  for  Improvements  and  Equipment  as 
would  ordinarily  be  considered  by  these  Committees, 
and  that  the  Chairman  of  the  Building  Committee, 
together  with  the  President  and  Treasurer,  pass  on 
such  other  projects  for  Improvements  and  Equipment 
as  art  not  considered  by  the  Committees  on  Farm 
and  Horticulture. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  there  be  added  to 
the  legislative  budget  for  1917  such  sum  for  the 
market  garden  sub-station  as  may  be  decided  upon  by 
the  Special  Committee  having  that  matter  under  ad- 
visement. 


MIEUTES    OF  MEETIIG   OF   THUFTEES   COMMITTEE   ON   BUILEIITGS   AITP   G-R3U3IES 


Hotel  Bellevue,    Boston,    January  4,    1917,    at  4:00  p.m. 


"Fieher 
Laboratory" 


PRESENT:      Messrs.    Garrett,    Bacon,   Ellis, Preston, 

William  Wheeler,    and  President  Butterfield; 
Treasurer   Kenney  was   also  present. 

The  Committee  discussed  the  advisability   of  naming 

certain  buildings   on  the   college   campus;    after   discussion   it 

was 

VOTFJD:  To  recommend  to  the  Trustees  that  the  cold 

storage  building  be  called  "Fisher  Laboratory" 
in  honor  of  the  late  Jabez  Fieher  of  Fitchburg. 

VOTED :  To  postpone  further  consideration  of  appropriate 
names  for  other  buildings  en  the  campus. 

The  Treasurer  reported  that  in  consultation  with 

Mr.  William  Wheeler  and  an  engineer,  revised  estimates 

totalling  $61,000.  had  bten  made  for  certain  improvements 

in  connection  with  the  power  plant,  exclusive  of  the  steam 

line  tunnels.   After  discussion  it  was 

VOTED:  To  allow  to  remain  in  the  legislative  budget  for 
1917  the  item  of  $90,000.  originally  included, 
for  improvements  at  the  power  plant,  including 
approximately  $24,000.  for  steam  line  tunnels. 

It  was  the  desire  of  the  Committee  that  Mr.  Wiiliajm  Construction 

of  Tunnels 
Wheeler  and  the  Treasurer,  with  the  advice  of  an  engineer, 


continue  their  investigation  of  the  advisability  of  construe 
ing  tunnels  for  steam  lines. 

The  Treasurer  reported  the  purchase  of  the;  follow- 
ing parcels  of  land,  the  deeds  of  which  had  been  approved 
by  the  Attorney  General  before  the  respective  purchases  had 
been  c  on summa ted: 


Improvements, 
Power  Plant. 


and  Steam 
Lines. 


Purchase  of 
Parcels  of 
Land . 


2. 


From  John  F. Dickinson  and  E.L.Leonard,  approximately  7  a^bt. 

for  $7650.  _  September  15,1916. 
From  W.R.Brown,  approximately  1  acre  for  $500.  Sept .£0,1916. 

From  Ernest  MacPhee,  approximately  12  acres  for  $4800. 

(Market  Gardening)  -  Dec. 9,1916. 
From  Estate  of  John  Graves,  approximately  755  acres  for 

$30,000.  (Mt.Toby)  Pec. 18, 1916. 
From  George  Cutler,  approximately  1  acre  and  house  for  $7200 

January  3,1917. 


VQ TED :  To  authorise  the  payment  of  a  bill  from  J.C. 
Hammond  of  $618.84  for  legal  and  engineering 
services  rendered  in  connection  with  the  ac- 
quisition of  Mt.Toby. 


VOTED:  To  request  the  President  to  express  to  the  Misseu  Expression 


Graves  and  to  Mr*. George  Cutler  the  appreciation 
the  Trustees  of  their  assistance  in  connection 
with  the  acquisition  by  the  college  of  Mt.Toby 
and  of  certain  other  parcels  of  land. 

The  Treasurer  reported  on  the  following  matters: 

Completion  of  Rural  Engineering  Shops. 

Completion  of  Microbiology  Laboratory. 

Adjustment  cf  difficulty  with  the  ventilating  fan  in 
Stockbridge  Hall. 

Completion  of  coal  pocket  at  the  power  plant. 

Plans  for  buildings  for  the  Market  Garden  Field  Station. 

The  President  reported  on  the  inadequacy  of  the 

present  artificial  lighting  arrangements  in  Stockbridge  Hall 

after  discussion  it  was 

VOTED :  To  request  the  Treasurer  to  investigate  the 

question  of  suitable  lighting  arrangements  at 
Stockbridge  Hall  and  report  at  a  later  date. 

Meeting  adjourned. 


Bill  of  J.C. 
Hammond . 


jf  of  apprecia- 
tion to 
Misses 
Graves  & 
Mr.  Cutler 


Inadequacey 
of  lighting, 
! stockbridge 
Hall. 


MINUTES  07  MEETING  0?  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AID 

GROUNDS . 

Hotel  Bellevue,  Boston, April  13,  1917,  at  4:00  p.m. 


Walsh  land 
and 
houses. 


PRESENT:  Messrs.  Gerrett,  William  Wheeler,  Ellis  and 
President  Butterfield;  Treasurer  Kenney  was 
also  present. 

The  Treasurer  reported  on  a  proposal  to  purchase 

the  so-called  Walsh  land  and  houses.   The  Chairman  of  the 

Committee  was  asked  to  investigate  this  purchase,  and  it  was 

VOTED:  To  request  the  Trustees  to  authorize  the  Commit 
tee  on  Buildings  and  Grounds  to  take  at  their 
discretion  an  option  on  the  so-called  Walsh  lane, 
and  houses  located  in  Amherst  and  adjoining  land 
now  owned  by  the  College. 

It  was  agreed  that  in  the  opinion  of  the  Committee  power  plant 
$60,000.  should  be  the  minimum  for  Power  Plant  improvements 
this  year. 

The  President  reported  that  the  Q.T.V. Fraternity 
Corporation  had  decided  not  to  accept  the  provisions  of 
Chapter  317  of  the  Acts  of  the  Legislature  of  1916  relative 
to. exchange  of  land.  • 

The  President  reported  on  the  possibility  of  ac- 
quiring a  portion  of  the  Fearing  Estate  for  a  botanical 
garden,  and  it  was  agreed  that  the  President  should  make  a 
further  investigation  of  this  proposal,  including  the  possi- 
bility of  using  the  Hills  Fund  for  the  purchase  of  this  land 

It  was 

Newton  Wallace 
VOTED:  To  recommend  to  the  Trustees  the  ratification  of  Retirement, 
the  President  placing  the  name  of  Mr.  Newton 
Wallace  on  the  retired  list  at  a  salary  of  $520. 
per  year  from  date  of  February  1,  1917. 


Q.T.V.Land 


Botanical 
Garden.- 


2. 


It  was 

VOTED :  To  recommend  to  the  Finance  Committee  that  the 
salary  of  Mr.  Thomas  Butterworth  he  $1750.  he- 
ginning  September  1,  1917. 

It  was 


VOTED:  To  recommend  to  the  Trustees  that  the  Treasurer 
he  authorized  to  execute  on  behalf  of  the 
Trustees  a  lease  to  the  Sigma  Phi  Epsilon 
Fraternity  of  a  parcel  of  approximately  one- 
half  acre  of  land  situated  on  the  west  side  of 
Pleasant  Street,  the  lease  to  run  for  fifty 
years  at  an  annual  rental  of  $125. 

It  was 

VOTED:  To  continue  the  employment  of  Mr.  James  H. 

Ritchie  as  Consulting  Architect  for  the  year 
beginning  December  1,  1916,  at  the  rate  of  $650 
per  year,  unless  provisions  are  made  for  a 
State  Architect  before  the  expiration  of  this 
period. 

It  was 


T. Butter worth, 
Salary. 


Sigma  Phi 
Epsilon 
Fraternity 
Land  Lease, 


J.H.Ritchie, 
Consulting 
•  Architect. 


VOTED:  To  recommend  to  the  Trustees  that  the  Angus 
land  he  purchased  on  the  expiration  of  the 
option  on  it,  May  1,  1917,  and  that  until 
December  1,  1917  the  funds  for  carrying  this 
purchase  he  taken  from  the  income  of  various 
trust  funds;  on  December  1,  1917  the  purchase 
price  to  he  replaced  from  the  current  funds 
of  the  institution. 


Meeting  adjourned, 


Angus  Land 
Par chase. 


MINUTES  OF  THE  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND  GROUNIS 


President's  Office,  June  7,1917,  at  9:00  a.m. 


PRESENT:  Messrs.  Gerrett,  Ellis,  President  Butterfield; 
also  Treasurer  Kenney. 


The  Treasurer  presented  a  project  for  "building  a 

Darn  at  the  Market  Garden  Eield  Station.   After  discussion, 

it  was 

VOTED:  To  authorize  the  Treasurer  to  enter  into  a  con- 
tract for  the  erection  of  a  "barn  at  the  Market 


Market 
Gardening 


Garden  Field  Station  at  Lexington,  at  a  cost  not Field 
to  exceed  $3,500,  on  plans  to  he  approved  hy  thegtation, 
Trustees'  Committee  on  Horticulture  before  the   Buildings  for. 
contract  for  the  same  is  signed. 

The  Treasurer  stated  the  situation  relative  to  the 

purchase  of  a  boiler,  and  it  yjas 


VOTED:  To  authorize  the  Treasurer  to  complete  the  con- 
tract for  a  new  boiler,  with  appurtenances,  and 
for  installing  the  same. 

A  discussion  ensued  concerning  the  improvements  to 
be  made  under  Chapter  134  of  the  Acts  of  1917,  which  appro- 
priated $40,000  for  certain  alterations  and  improvements  at 
the  Power  Plant.   It  v/as 

VOTED:  To  authorize  the  Treasurer  to  proceed  with  the 
following  improvements  specified  in  the  Act, 
namely,  for  raising  and  remodeling  roof  of  boilef 
house;  for  an  air  flue  and  ash  ejector;  for  a 
stack,  stack  flue  and  connections;  for  a  feed  pujnp 
and  accessories;  for  changing  and  relocating 
piping,  and  for  testing  apparatus;  these  contrac 
to  be  subject  to  the  approval  of  Mr.  William 
Wheeler;  and  provided  that  the  item  in  the  Act 
authorizing  the  alteration  of  the  power  plant 
building  be  postponed  for  the  present. 

A  discussion  ensued  concerning  provisions  for  cer- 
tain equipment  and  improvements  under  the  legislative  resolv 
appropriating  for  these  purposes  a  sum  not  to  exceed  $33,500 
to  the  several  departments  of  the  College  and  the  Experiment 
Station. 


Power  Plant 
Boiler. 


Power  Plant 
Improvements . 


CB 


2, 


It  was 

VOTED:  To  approve  the  items  under  this  project  suhmitte(i 
under  date  of  June  4,  1917,  representing  the 
wishes  of  the  various  department  heads  as  to 
details  of  expenditure,  with  the  exception  of  th|e 
following: 


Subtractions 

Fireproof  floor  in  carpenter  shop, 
Fencing  fruit  plantations,  -  -  - 
Shed  at  Target  Range,  -  -  -  -  - 


-  -$1500. 

-  -  1425. 

-  -  240. 


and  the  following 

Additions 

Stoekbridge  Hall  Walks,  -  - -  600. 

Farm  Tractor,  -  -  -   _  _  _ _  _  975. 

Animal  Hushandry,   --   ______  550. 

(For  purchase  of  milking  Shorthorns) 

Microhiology,  grading  and  walks,   -  -  -  _  300. 

It  was  further 

To  authorize  the  President  on  "behalf  of  the 
Committee  to  request  the  Supervisor  of  Adminis- 
tration to  permit  such  transfers  in  departmental 
totals  as  "would  he  necessary  in  order  to  make  th 
ahove  changes. 

It  was 


VOTED :  To  authorize  the  Treasurer  to  purchase  and  in- 
stall a  new  kitchen  range  at  the  President's 
house. 

It  was 


VOTED : 


VOTED:  To  request  the  President  to  "bring  "before  the  ful 
Board  of  Trustees  the  question  of  procedure  in 
apportioning  the  "balance  of  the  legislative 
appropriation  for  improvements  and  equipment. 


Improvements 

and 
Equipment. 


-\-^lAji^Zj^ 


4. 
MINUTES  OF  MEETING  01?  TRUSTEES  COMMITTEE  ON  BUILDING  AND  Gr£)T]   S. 


8  Beacon  Street,  Boston,  July  19,  1917,  at  10:00  a.m. 


PRESENT :  Messrs.  Gerrett,  Bacon,  preston,and  William 
Wheeler;  Treasurer  Kenney  and  Mr .Ritchie 
were  also  present. 


Bids  were  open  for  the  raising  of  the  roof  at  the 
power  plant,  and  were  as  follows: 


Allen  Brothers,  ------ 

G.  E.  Bosworth,  ------ 

Casper  Ranger  Construction  Co., 

It  was 


$2880. 
3450. 
4747. 


VOTED :  That  the  Treasurer  he  authorized  to  enter  into 
contract  with  Allen  Brothers  for  raising  the  r 
of  the  power  plant  at  the  price  of  $2880.  with 
such  minor  changes  that  may  be  decided  upon  by 
the  architect  and  the  Treasurer. 


Contract 
>of   with 
Allen  Bros. 


professor  Harold  E.  Tompson  was  present,  and  stated 
that  no  bidB  had  been  received  by  contractors  for  the  servi 
building  at  the  market  garden  field  station,  stating  that  s 
contractors  had  not  desired  to  bid  and  that  another  contract 
had  signified  his  intention  of  bidding  but  had  not  yet  sub- 
mitted his  figures. 

1 t  was 

VOTED:  To  adjourn  for  one  hour  while  Mr.  Tompson  inter 
views  a  contractor. 

Following  the  aijournment  the  members  were:  Messrs 

Gerrett,  Bacon,  William  Wheeler  and  Treasurer  Kenney. 

It  was 

VOTED :    That  the  time    of   opening  bids  for  the  service 
building  at  the  market  garden  field   station  be 
postponed  until  9:30  a.m.    Tuesday,    July  24,1917 


Meeting  ad j ourned , 


Bids  for 
Raising  of 
Roof  at 
Power  Plant. 


Bids, 
e  Service 
Building, 
Ome 

or 


Bids, 

Service 

Building, 


4-^>^M^c^( 


MINUTES  OF  MEETING  OF  TRUSTEES  COMMITTEE  ON  BUILDINGS  A:"^  GROUNDS. 


8  Beacon  Street,  Boston,  July  24,  191?,  at  10:00  a. re. 


PRESENT:  Messrs.  Bacon,  Preston,  William  Wheeler; 
Treasurer  Kenney  was  also  present. 


Mr.  Preston  was  chosen  Chairman. 
Bids  for  the  service  building  at  the  market  garden 
'ield  station  were  open,  and  the  bids  were  as  follows: 


Chas.  N.  Miner, 
Louis  F.  Sonia, 
R.  D.  Donaldson, 
Constance  Bros. , 


&3900.   +  150.  for  drain. 
3485. 

3925.   -  100.  for  stone. 
3129.   +  172.  for  concrete 
wall. 


Constance  B**os.,  being  the  lowest  bidders,  it  was 
VOTED:  To  authorize  the  Treasurer  and  architect  to  entejr 


into  contract  with  Constance  Bros,  provided 
certified  check  is  filed.   In  case  of  failure, 
the  Treasurer  and  architect  are  authorized  to 
negotiate  into  contract  with  the  next  lowest 
bi  dder . 


Meeting  adj  ourned. 
Immediately  following  the  meeting,  Constance  Bros. 
presented  satisfactory  credit. 


Bids, 

Service 

Building, 

Market 

Garden 

Field 

Station. 


Contract 

with 
Constance  Bros 


AtxxAjl^cA 


;.:iiIUTES   OF  TEE    TRUSTEES'    COMMITTEE   ON  BUILDINGS    AND   GROUNDS . 
Draper  Hal],   M.A.C . ,  Amherst ,    October  11, 1917, at  12:00  M. 


PRESENT: 


Messrs.  Gerrett  and  Butterfield,  also  Treasure* 
Kenney.  At  luncheon  there  was  present  Mr.  E.Q 
Cole. 


After  discussion  concerning  the  matter  of  securing 

a  satisfactory  hlower  for  the  auditorium,  it  was 

VOTED:  That  the  Treasurer,  Mr. Ritchie  and  Mr.  Cole  he 

authorized  to  represent  the  Trustees  in  securing 
satisfaction  with  respect  to  the  ventilating 
system  of  the  auditorium,  and  that  in  their 
negotiations  they  he  governed  by  the  advice  of 
the  Attorney  General. 

The  question  of  legislative  budget  for  1918  was 

discussed,  and  it  was 

VOTED:  To  recommend  to  the  Trustees  as  the  sense  of  the 
committee  that  it  might  be  well  to  refrain  from 
askirg  the  legislature  for  any  new  buildings  thijs 
year,  but  to  ask  for  an  item  for  improvements  and 
equipment  sufficiently  large  to  meet  the  needs  of 
the  departments  for  improvements  and  equipment 
as  they  have  been  expressed  from  time  to  time 
during  the  last  few  years  in  various  projects 
presented. 

It  was 

VOTED:  To  authorize  an  expenditure  not  to  exceed  approx- 


Blower  for 

Auditori 


imately  $250.  in  making  certain  changes  in  the 
lighting  of  the  chapel  in  order  to  make  it  usable 
for  the  women  students  as  a  recreation  room 
under  the  direction  of  Mrs.  Hicks. 


Legislat  : 

■3t 

1918 


Lighting  of 


The  President  reported  that  Mr.  Ritchie  had  indi- 
cated  that  it  would  call  for  an  expense  of  about  $2,000. 
approximately  to  complete  working  plans  for  the  Chemistry 
Building  and  the  Armory  and  Gymnasium. 

President  Butterfield  made  the  following  recommenda- 
tion concerning  supervision  of  the  recreation  grounds: 


"I  recommend  that  the  general  responsibility  for  the 
care  of  the  land  south  of  the  enclosed  athletic  field  be 
placed  in  the  hands  of  Professor  Hicks,  subject,  of  course, 


Plans  for 
Cham.  Bldg. 

Armor; 
Gymnasium 


Supe  rvision 
of  Recreation 

Grounds 


2. 

to  such  arrangements  concerning  the  definite  use  of  the  land 
for  agricultural  purposes  prior  to  the  need  of  it  for  recre- 
ation purposes  as  may  he  mutually  arranged  "between  Professor 
Hicks  and  the  various  heads  of  departments,  or  as  may  he 
prescrihed  hy  the  Trustees." 

And  it  was 

VOTED :  To  adopt  the  recommendation  as  made. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  auditorium 
in  Stockhridge  Hall  he  given  the  name  of  "The 
Bowker  auditorium". 

It  was 

VOTED :  To  recommend  to  the  Trustees  that  there  he  in- 
cluded in  the  legislative  hudget  plans  for 
electric  classroom  signal  system. 

The  President  reported  that  Mr.  Fearing,  with  whom 

there  have  "been  some  negotiations  concerning  land  for  the 

Botanical  Garden,  had  recently  died,  hut  that  nothing  was 

known  concerning  the  disposition  of  his  land. 


Bowker 
Auditorium 


Electric 
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Botanical 
Garden 


MINUTES  OF  MEETING   OF  COMMITTEE  ON  BUILDINGS  AND  GROUNDS, 
City  Club,   Boston, Mass. ,    May  29,    1918,    at   12  M. 


PRESENT:  Messrs.  Gerrett,  presiding,  Ellis,  Bacon, 
William  Wheeler;  H.F.Tompson, J.F.Ritchie, 
and  Treasurer ■  Kenney  were   also   present. 


The   Treasurer  made   a  statement   that    the   Legislature, 

according  to   Chapter   56,    had  authorized  a   sum  not  to   exceed 

£16,500.00  for   improvements   and  maintenance  at   the  Market 

Garden  Field  Station  at  Lexington,    divided  as  follows: 

For   greenhouses  and  heating  plant,    .      .       .    $9,000.00 
For  foreman's   cottage,    .......      4,500.00 

For  maintenance 3,000.00 

Mr.    Tompson  presented  the   problems   of  building    construction 

at   this   time,    showing  how  costs  had   advanced   within  the   past 

year   and  suggested  that  the  greenhouses  be  constructed  by  ia^ 

labor,    using   the  material    that  we  had  bought  from  the  Rawson 

Estate.      The   Architect,   Mr.   Ritchie,    thought   that   the   foreman's 

cottage   could  be  built  for    the   appropriation  ashed  for.    Afte^ 

further   discussion  it   was 

VOTED:    That  the   Treasurer  be  and  is   hereby  authorized  to 
advertise  for   bids  for    the    construction  of  the 
for  email '  s   c  o  1 1  ag e . 

VOTED:    That  the  Treasurer  be  and  is   hereby    authorized  t<j> 
proceed  with  the  construction   of   the  greenhouses 
and  heating  plant,    under   the  provisions   of  this 
Resolve   and  by    such  methods   as  may  be   approved  by 
the  Attorney-General  and  the   Auditor. 

VOTED :    That   the   Treasurer   take   up   the  Power  Plant   and 

Dining  Hall  projects  and  secure  new  estimates   an<jl 
report   at  a  later  meeting. 

VOTED:    That   the  Dean   and  the  Treasurer   secure   a  suitabl 
wreath   and   send   it    to   the   funeral    of   their   late 
brother  trustee,    Frank  A.Hosmer.      The   bill  to  be 
apportioned  among   all   of  the    regular  members. 

Meeting  adjourned. 

F.C. Kenney, 
Secretary  Pro  Tern. 


V 


2. 


After  the  above  meeting  the  Treasurer  and   Architect 
called  on  assistant   Attorney-General  Barn  urn  and   asked  him 
whether  it   was  necessary,    under  Chapter   56,    to   advertise 
for  bids  for  the  greenhouse   work.      After   some    discussion 
he   said  that    as  far   as   his   office   was   concerned  it   did  not 
make  any  difference,   hut  referred  us    to    the   Auditor's 
office.      We   saw  Mr.    Hawley  and  he   told  us    to    construct  the 
greenhouses   as  we  thought  best  as   there  would  be  no   objec- 
tions from  his   office. 

f . 0 . Kenney . 


MINUTES   OF  THE  MEETING  OF  THE  TRUSTEES'  COMMITTEE  ON 

BUILDINGS  AND  GROUNDS. 

City  Club,  Boston,  Mass.,  June  20,  1913,  at  4:30  p.m. 


PRESENT:  Messrs.  Gerrett,  presiding,  Preston,  William 
Wheeler  and  President  Butterfieli;  Mr.Kenney 
and  Mr.  Ritchie  were  also  present. 


Mr.  Ritchie  presented  drawing  for  the  proposed 
turbine  house  ani  the  Treasurer  reported  on  bids  for  the 
turbine  and  the  coal  handling  apparatus.   The  Treasurer  also 
presented  correspondence  with  the  Federal  Reserve  Bank  of 
Boston  concerning  the  advisability  of  the  college  proceeding 
with  the  construction  of  the  turbine  house  and  the  installa- 
tion of  the  equipment  for  the  power  plant  provided  for  by 
the  legislature  of  1918.   Inasmuch  as  it  appeared  that  the 
Capital  Issues  Board  of  the  Federal  Reserve  Bank  is  serving 
in  an  advisory  capacity  only,  it  was  the  opinion  that  it 
would  be  inadvisable  to  accept  the  proposal  of  the  Board  to 
delay  the  construction  of  the  turbine  house. 

On  motion  of  Mr.  Wheeler,  it  was 

VOTED:  To  authorize  the  Treasurer  to  advertise  for  bids 
for  the  construction  of  the  turbine  house. 

On  motion  of  Mr.  Preston,  it  was 

VOTED:  To  authorize  the  Treasurer  to  enter  into  contractls 
for  the  installation  of  the  coal  handling  apparatus 

VOTED:  To  authorize  the  Treasurer  to  enter  into  contract 
for  the  installation  of  a  dynamo. 

On  motion  of  Mr.  Wheeler,  it  was 

VOTED:  To  authorize  the  Chairman  of  this  Committee  and  t|he 
Treasurer  to  open  bids,  when  received,  and  to  award 
the  contract  for  the  construction  of  the  turbine 
house . 


2. 


On  motion  of  the  President,  it  was 

VOTED:  That  the  question  of  constructing  the  greenhouse 
ani  other  buildings  at  the  Market  Garden  Field 
Station  "be  referred  to  the  Chairmen  of  the 
Trustee  Committees. 

VOTED:  To  authorize  the  following  repairs  to  he  paid  foj: 
from  current  funds. 

Repairs  to  the  farm  bungalow,  .   .   .   ^400. 

Repairs  to  farm  house  #2, 370. 

The  Treasurer  reported  on  costs  for  the  various 

items  of  improvements  in  the  dining  hall, and  it  was 

VOTED:  To  authorize  the-  Treasurer  to  proceed  with  the 

improvements  at  the  dining  hall,  provided  for  by 
the  Legislature  of  1918. 


Meeting  adjourned  at  6  p.m. 


Ralph  J.  Watts, 
Clerk. 


MINUTES   OF   MEETING   OF    THE   TRUSTEES '    COMvIITTEE  ON 
BUILDINGS   AND   ARRANGEMENT   OF  GROUNDS 


Mr.   Ritchie's  Office, Boston .Mass. , July  36,1918  at  4  P. 


PRESENT:      Messrs.   Bacon,    Gerrett,   Preston,   and 

Wheeler;    the   architect,   James  H.  Ritchie; 
the  Treasurer,    F.    C.   Kenney. 

The   Treasurer  made   a  statement  in  regard    to   the 
ventilating  system  at  Stockhridge  Hall,   stating  that  it 
was  the  desire   of   the  American  Blower  Company  to  have  the 
two    contractors,    Casper  Ranger  Construction  Company  and 
Huey  Erothers  paid  in  full   as   soon  as  possible,   they 
agreeing   to  furnish  a  bond  that  the  excessive  noise  now 
made  from  the  exhaust  fan  would  he  corrected.      The 
Treasurer  also   stated  that  the  College  owed  the   American 
Elower  Company  approximately  £l5C,    this  being   the   college's 
share  of   the  extra  cost   of  installing  a  new  intake  fan. 

After  discussion,    it  was 

VOTED:      That   the  Treasurer   present  the  matter   to 

Attorney-General   Barnum  and  to  Mr.   Cole,    the 
Engineer,   for   approval;    if    satisfactory  to 
them,   to   authorize  the  payment  of  the 
balance  due  the   Casper  Ranger  Construction 
Company. 

The   Treasurer  presented  letters  from  President 

Butterfield  in  regard  to   the  Market  Garden  greenhouses  at 

Lexington.      It  was   stated  to  be  the  intention  of 

Prof66sor  Tompson  not  to  use  any  fuel  this  coming  winter  but 

that  the   building  could  be  used  this  fall   for  experimental 


work  and  it   would   then  be  ready  in  the  early  spring  for 

such  further  experimental  work  as  Professor  Tompson  feels 

is  necessary. 

After  further   discussion  it    was 

VOTED:      That   the   Committee  confirm  the   authorization 
to  build  the  greenhouses  as  made   at  the 
meeting  of  this  committee  held  May  29, 
1918. 

Bids  for   the  foreman's   cottage  at  Lexington 

were  opened  with    the  following  results: 


Name 


Amount  of 
certified  check 


Deduc- 
Bid  Extras  tion    Net 


Remarks 


Custance  Brothers 


J.V.N.   Hatfield 


$500. 


$6151.      $716.   $460.      $6406.   frith  furnace 

heat  and   stone 
walls   instead 


$5670.      


of  cement . 


It  was  stated  that  the  architect  is  not  drawing 
plans  for  the  government  for  125  houses  to  be  built  at 
Lowell.  He  expressed  the  opinion  that  within  a  short  time 
sufficient  changes  could  be  made  in  the  plans  of  the 
fireman' 8  cottage  to  insure  its  construction  for  the 
amount  available. 

It  was 

VOTED:      That  action  in  regard  to   the  construction  of 
the  foreman's  cottage  at  Lexington  be 
deferred. 


ProfeBaor   Tompson  suggested  that  it  was 
necessary  that  a  place  he  provided  to   store   the  tools   and 

wagons.      It  was 

VOTED;      That  a  shed  he  constructed  at  the  Market 
Garden  Field  Station  at   a  cost    not  to 
exceed  six  hundred    ($600.)  dollars. 

Fred  C.   Kenney. 

Clerk . 


MINUTES  0F_ MEETING  OF  TRUSTEES'  COMMITTEE  ON  BUILDINGS  AND 

GROUNDS. 

City  Club,   Boston,    December  12,    1918,    at  12:15  p.m. 


PRESENT:  Messrs.  Bacon,  Ellis,  William  Wheeler  and 
Acting  President  Lewis;  Treasurer  Kenney 
was  also  present. 


In  the  absence   of   the   Chairman,   Mr.   William  Wheel er 
presided. 

In   view  of  the   fact  that  the   war  is  practically  ovjer 
and  that  the   reasons  for   postponing  new  oonstruetion  at  the 
College  no   longer   exist,    the  Committee   considered  the  ad- 
visability  of   introducing   into  the  next  legislature  bills 
providing  for  special  appropriations. 

It  was 

VOTED:  To  be  the  sense  of  the  Committee  that  the  incoming 
Legislature  be  urged  to  appropriate  money  for  the 
development  of  women's  work, at  the  College,  in- 
cluding the  construction  of  a  building,  in  ac- 
cordance with  the  bill  submit tei  to  the  Legislature 
of  1918,  and  referred  by  it  to  the  Legislature  of 
1919. 

It  was 

VOTED:   To  be  the   sense   of   the   Committee  that   the   com- 
pletion of  the   buildings   at   the   Market  Garden 
Field   Station  should  be  undertaken   this   year,   arid 
that   the   advice   of  the  Supervisor    of  Administration 
be   sought   relative  to  introducing   a  bill   into   tlje 
next  Legislature  to  provide  money  therefor. 

It  was 

VOTED:    To  be   the    sense   of  the  Committee  that  $35,000., 

instead  of  $10,000.,   be  requested  of   the  incomiijig 
Legislature  for   Improvements  and  New  Equipment 

1 1   was 

VOTED:   To  authorize   the   heating  of  the   Mathematics 
Building  during  the   coming   winter. 

Meeting  adjourned  at  1:30  p.m. 

R.J.   Watts, 

Acting   Secretary . 


MINUTES 
COMMISSION  on  NEW  BUILDINGS  and  ARRANGEMENT  of  GROUNDS. 
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LIST  OF  COM]  DINGS 


"TISSION  OIT  WW  BUILDINGS  AND  A]  "•OUNDS. 


Date 

Place. 

.Notices  sent 

Min  toy 

Remar 

1906 

Dec.  19 

I 
University  Club    ! 
Boston 

0.  K. 

7 

.June  6 

1 
University  Club 
E  .>ston 

0.  K. 

Dec.  17 

1 

University  Club    ] 
E  .'3 ton 

0.  K. 

190 

May  19 

|- 

Wilder  Hall  ,      | 
rst       ! 

0.  K.  ' 

Oct.  83 

Hotel  Bellevue     ;    Oct.  14 

Boston 

0.  K. 

1909. 

March  18 

Wilder  Hall,  Ambers 

t   March  8 

0.  K. 

Followed  by 

m't'g  or 
Committee  . 

1911. 

July  88 

Wilder  Hall, Amherst 

0.  K. 

Nov .  1 

Hotel  Bellevue 

•  Oct.  87 

0.  K. 
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MINUTES  OF  THE  FIRST  FORMAL  MEETING  OF  TET   COMMJ  '  T' "  ON 
NEW  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 
University  Club,  Boston,  December  19»  1906,  6  P.  M. 

PRESENT:  Messrs.  Draper,  wheeler,  Dickinson,  Bowker,  Bowditch, 
Profs.  Brooks  and  Waugh  and  Pssident  Butter field. 

The  Commission  was  organized  by  the  election  of  Mr.  James  Draper, 
as  President,  and  Prof.  Waugh,  as  Secretary. 

After  an  informal  discussion  concerning  methods  of  dealing  with 
the  problem  of  the  Commission,  it  became  evident  that  it  would  be 
necessary  to  undertake  a  very   complete  and  thorough  study  of  al]  the 
factors  that  go  to  make  up  a  harmonious  and  permanent  plan  of  im- 
provement. 

VOTED:  That  the  Trustees  be  requested  to  allot  the  sum  of  $1,000. 
for  the  use  of  the  Commission,  with  authority  to  employ 
expe  rts. 

VOTED:  That  the  Trustees  be  requested  to  authorise  the  Coimiiission 
to  present  and  urge  before  the  State  Highway  Commission 
the  desirability  of  constructing  a  state  road  from  the 
Amherst  House,  Amherst,  to  the  north  boundary  of  the  Col- 
lege grounds. 


MINTTTTJg  nV   ™^  mmm-TWA  nir  Ting  OCyT"?IC?l  on  nm  BUILDINGS 
AND  ARRANGEMENT  OF  GROUNDS,  UNIVERSITY  CLUB,  BOSTON,  June  6,  1907- 


PRESENT:  Messrs.  Dickinson,  Bowker  and  Bowditch,  President  Butter- 
field  and  Profs.  Brooks  and  laugh. 

The  minutes  of  the  previous  meeting  were  read  and  approved. 

The  Commission  took  up  the  consideration  of  a  memorandum  of 
questions  submitted  by  the  Secretary. 

VOTED :  That  Mr.  N.  I.  Bowditch  consult  with  Mr.  Ernest  Bowditch 
regarding  the  employment  of  the  latter  as  landscape  gar- 
dener for  the  College. 

VOTED:  That  Mr.  N.  I.  Bowditch  consult  Mr.  Ernest  Bowditch 

further,  regarding  an  architect  for  College  Buildings. 

VOTED:   That  President  Butterfield,  Professors  Brooks  and  Waugh, 
constitute  a  committee  to  investigate  the  future  needs 
of  the  college,  in  the  way  of  land,  and  report  to  the 
commission. 

VOTED:   That  it  is  the  sense  of  the  Committee  that  it  is  highly 
desirable  that  the  regular  maintenance  of  the  grounds 
be  provided  for  by  a  separate  and  definite  item  in  the 
college  budget,  as  recommended  in  Section  12  of  the  mem- 
orandum submitted  by  the  secretary. 


N 
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MINUTES  OF  MEETING  OF  THE 


COMMISSION  ON  NEW  BUILDINGS  AND  ARRANGEMENT  OF  GROUNDS. 
University  Club,  Boston,  December  17th,  1907,  6.  P.  M. 


ZZZZZZZZZZZZZZZZZZ 

PRESENT:  Messrs.  Wheeler,  Bowker,  Dickinson,  Brooks  and  Butterfield. 

VOTED:  That  Prof.  Waugh  be  requested,  in  cooperation  with  some 
competent  architect  with  experience  in  the  designing  and 
erection  of  public  buildings  (who  shall  be  designated  by 
the  Committee)  to  consider  the  location  and  grouping  of 
future  buildings  for  the  College,  -  their  relations  to 
existing  buildings,  the  general  style,  or  style,  of  ar- 
chitecture and  landscape  treatment  therefor,  the  harmon- 
ious development  and  planting  of  the  College  grounds 
considered  in  their  relation  to  such  buildings,  and  the 
maintenance  and  care  thereof.  And  that  at  their  earliest 
convenience  they  present  to  this  Commission  a  joint  re- 
port and  recommendations  thereon,  with  such  general  plans 
and  sketches  as  may  be  needful  and  appropriate  thereto. 

That,  so  far  as  practicable,  any  surveys  and  topograph- 
ical maps  that  may  be  required  for  such  sludies  be  made 
and  prepared  by  the  Department  of  Landscape  Gardening  at 
the  College,  under  the  supervision  of  Prof.  Waugh  and 
with  the  aid  of  instructors  and  students  in  that  Depart- 
ment. 

VOTED :   That  Mr.  F.  I.  Cooper  be  employed  as  the  architect  to 
cooperate  with  Prof.  Waugh,  without  any  agreement  or 
promise  whatever  as  to  future  employment  in  any  capacity. 


"N 


Wilder  Hall,  May  19,  1908. 

The  Commission  pn   Buildings  and  Grounds  met  at  nine  o'clock. 

Present  Trustees  Dickinson,  Wheeler,  Bowker  and  Gerrett,  President 
Butte rfield,  Professors  Brooks  and  Waugh. 

In  pursuance  of  the  instructions  voted  December  17,  1907,  Professor 
Waugh  made  a  verbal  report  giving  his  suggestions  for  the  future  devel- 
opment of  the  Massachusetts  Agricultural  College  grounds  and  submitted 

ta 
a  tensive  plan.  This  report  contained  also  a  memorandum  of  the  report 

of  the  committee  appointed  at  the  meeting  of  June  6,  1907,  to  investi- 
gate the  future  needs  if  the  College  in  the  way  of  land. 

Mr.  F.  I.  Cooper  then  submitted  a  written  report  and  plan  showing 
his  suggestions  for  the  development  of  the  grounds.  After  some  dis- 
cussion and  the  reading  of  certain  correspondence,  it  was 

VOTED :  that  Mr.  Warren  H.  Manning  be  invited  to  study  the  arr- 
angement of  the  grounds  and  buildings  af  Massachusetts  Agricultural 
College  with  a  view  to  the  establishment  of  some  permanent  plan,  and 
that  such  plans  and  reports  as  we  have  on  file  be  submitted  to  him 
for  consideration. 

VOTED;  that  it  is  the  sense  of  the  commission  that  the  proposed 
Entomological  building  be  placed  at  or  near  the  site  of  the  present 
building  east  of  Stockbridge  road. 

The  Commission  visited  the  site  of  the  proposed  Floriculture 
building  and  greenhouse  and  decided  upon  a  location. 

VOTED:  that  Trustee  Dickinson  and  President  Butterfield  be  a 
committee  to  deal  with  the  matter  of  the  Louisa  Baker  estate  and 
report  both  to  tfais  commission  and  to  the  trustees. 


> 


VOTED ; .  that  Professor  Brooks  "be  authorized  to  secure  options 
for  the  Baker-Walsh  property,  the  Westcott  estate  property  bounding 
Lincoln  Avenue  and  Plainville  road,  the  Kappa  Sigma  house  and  lot, 
the  Q.  T.  V.  lot  west  of  Lincoln  Avenue,  the  Kappa  Sigma  lot  east 
of  Lincoln  Avenue,  the  Kellogg  farm  between  Lincoln  Avenue  and 
Pleasant  Street,  the  Phi  Sigma  Kappa  lot  on  North  Pleasant  Street, 
the  Shakespearean  Society  lot  east  of  Pleasant  Street  and  the 
Po-«ers  lot  on  Pleasant  Street. 

VOTKD ;   that  Trustee  Dickinson  be  requested  to  secure  an  option 
on  the  tTash  estate . 

Moved  to  adjourn. 

F.  A.  Waugh,  Secretary. 
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MEETING  OF  THE  COMMISSION  ON  NEW  BUILDINGS  AND  ARRANGEMENT 

OF  GROUNDS. 
Hotel  Bellevue,  Boston,  October  23,  1908. 

Present:  Messrs.  Dickinson,  Wheeler,  Gerrett,  Bowker,  Eutterf ield, 

Brooks,  and  Waugh. 

Mr.  Warren  H.  Manning  was  present  and  made  an  extended  report 

on  his  plans  for  the  improvement  of  the  College  grounds.   This 

verbal  report  was  accompanied  by  general  discussion. 

VOTED:  That  the  Commission  endorse  in  general  outline  the 

plans  presented  by  Mr,  Manning,  and  that  Mr.  Manning 
be  directed  to  make  further  studies  of  certain  details, 
especially  as  to  a  different  location  for  the  agricul- 
tural group,  for  the  women's  college,  for  the  faculty 
group,  and  for  the  athletic  field. 

VOTED;  That  Mr.  Hoyt  be  instructed  to  consult  with  Mr.  Manning 
with  reference  to  the  style  and  location  of  the  new 
Zoological  building  and  report  to  the  Trustees'  Committee 
on  New  Buildings  and  Grounds. 

VOTED;  That  the  Commission  accept  the  offer  of  Mr.  Manning  to 
give  his  services  to  the  College  as  landscape  designer 
in  completing  the  plan  of  the  grounds,  for  a  further 
period  of  approximately  two  years,  the  College  to  meet 
all  necessary  expenses. 

Adjourned. 

F.  A.  Waugh, 

Secretary. 


s 
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MINUTES  Or  MEETING  OF  COMMISSION  ON  BUILDINGS  A!TD  AREA  :    .Z 

OF  GROUNDS. 

Wilder  Hall,  Amherst,  March  12,  1909,  at  9.30  A. 

Present:  Messrs.  Dickinson,  Howe,  Demond,  &.nd  Bowker,  President 
Butteri'ield,  Process ors  Brooks  and  ifav  ;h. 

Mr.  Warren  H.  Manning  was  present  and  -  de  further  report 

on  his  plans  for  the  college  grounds.   The  plans  were  discussed 

in  a  gene  ral  way .   1 1  was 

VOTED:  Thut  the  changes  in  the  details  or  the  general  plan 
made  by  Mr.  Manning  in  accordance  with    t!  e  vote  of 
October  24  lust,  be  approved  by  the  Co;..;_ission. 

"0T~D:  That  the  chairman  and  the  secretary  of  the  Commission, 
in  consultation  with  Mr.  Manning,  be  empowered  tc 
arrange  a  public  hearing  upon  the  ne  ,   plans  for 
college  grounds  sometime  before  the  meeting  or  the 
trustees  in  June . 

President  Butteri'ield  introduced  the  subject  oi  the  Harlc. 

fo.ra  and  its  desirability  for  college  uses.  Prores3ors  Waugh 

and  Brooks  made  some  statements  tending  to  show  the  need  or  this 

lend  for  college  purposes,  and  there  was  sonie  general  discussion 

of  the  matter,  but  no  vote  was  taken. 

Adjourned. 

F.  A.  Waugh, 

Secretary. 


. 


y 


riiiuTKS  of  commission  qt:  grounds. 

Wilder  Hall,  July  28,1911,7  p.m. 


PRESENT:  Trustees  Wheeler,  Bowker,  Preston,  and  Gerrett; 
President  Butterfield,  Professor  Brooks,  and 
Professor  Waugh. 

Mr.  William  Wheeler  -was  elected  chairman  pro  tern. 

Professor  Waugh  read  a  historical  sketch  of  the  develop- 
ment of  the  grounds.   Suggestions  were  made  for  additions. 

Mr,  Warren  H.  Manning  was  present  and  read  his  report 
on  a  plan  for  the  Massachusetts  Agricultural  College,  this 
report  being  dated  June  24,  1911  . 

1 1  was 

VOTED:  To  accept  the  reports  of  Professor  Waugh  and  Mr. 
Manning  as  read. 

It  was 

VOTED:  That  the  report  of  the  Commission  he  pre- 
sented to  the  Trustees  at  their  next  meeting,  Report  of 
with  a  recommendation  for  its  publication   Commission 
and  for  the  permanent  preservation  of  the    to  Trustees 
records  of  the  Commission. 

It  was 

VOTED:  That  the  Secretary  of  the  Commission  prepare 
the  materials  referred  to  for  a  report  to 
the  Trustees  at  their  meeting  in  October. 

It  was 

VOTED:  That  a  plan  for  the  permanent  management  Permanent 
of  the  grounds  be  prepared  for  considera-  management 
tion  at  the  next  meeting  of  the  Commission. of  Grounds. 

It  was 

VOTED:  That  the  Secretary  be  instructed  to  prepare 
for  the  next  meeting  of  the  Commission  a 
motion  expressing  the  appreciation  of  the 
Commission  of  the  services  of  Mr.  Manning. 

The  meeting  was  adjourned. 

P.  A.  Waugh, 

Secretary. 


X 


MINUTES  OF  COMMISSION  ON  GROUNDS. 
Hotel  Bellevue,  Boston,  Mass .  ..November  1,  1911,  7:00  P.M. 


PRESENT:   Trustees  Wheeler,  Bowker,  Gerrett,  Preston, 
President  Butterfield,  Professors  Brooks  and 

Waugh . 


Pursuant  to  a  motion  voted  at  the  meeting  of  July  28th, 
the  secretary  of  the  Commission,  Professor  Waugh,  presented 
the  collected  reports  of  the  Commission,  in  form  for  trans- 
mission to  the  Trustees.   This  consisted  of  typewritten  copies 
of  reports  on  grounds  and  buildings,  as  follows:      Report  of 

Vaux  and  Richards,  1864, 

Frederick  Lav/  Olmstead,  Sr . ,  1866, 

George  A.  Parker,  1902, 

P.  A.  Waugh,  1908, 

P.  I.  Cooper,  1908, 

Warren  H.  Manning,  1911, 


Commission  on 
Grounds . 


Appendix  and  blue  prints  accompanying  report  of  Mr. 


Manning 


It  was  Acceptance  of 

Reoort  of  Com' 
VOTED :  That  the  report  be  accepted;  and  that  in  case  of  mission 

publication,  Mr.  Wheeler  and  Professor  Waugh  be    on 

authorized  to  determine  what  portions  of  the    Grounds. 

material  shall  be  included  in  the  publication. 

It  was 

Publication 

VOTED:  That  the  Commission  recommend  to  the  trustees  of  report 
that  an  item  of  $1,000.,  as  set  forth   in  the  0f  Corn- 
project  from  the  Department  of  Landscape  Garden-  mission 
ing,  be  put  into  the  budget  for  the  publication    on 
of  this  report  on  the  Grounds.  Grounds. 

It  was 


s 


VOTED:  That  Mr.  Wheeler  and  Professor  Waugh  be  instructed 
to  prepare  a  resolution  to  present  to  the  Trus- 
tees, embodying  the  recommendations  of  the  Com- 
mission respecting  the  adoption  of  the  college 
plan. 


The  meeting  adjourned. 


P.  A.  WAUGH, 

Secretary. 


y 


RPIiORT    OF    SPECIAL    COUP  ITT  ^IB   ON   STUDENT    KC1  IJHSPS. 

At  a  meeting   of   the  Trustees  January   8,    1909,    it  was 

VOTED :    To   appoint   a  special    Committee   of    three,    to   act   with 
a  Committee   to    be  appointed   by   the  Faculty,    to    con- 
sider  the  question   of    student    finances   at    the  Col- 
lege,   and    to   report   at   a  future  meeting  of    the 
Trustees. 

The  Committee  appointed   consisted  of  T'essrs.  Preston,    Howe, 
and  Damon. 

The  Faculty  Committee  appointed   consisted   of  Dean  "ills, 
Treasurer  Kenney,    and  Dr.  Paige. 

On  Pr.   Damon's    retirement   from   the  Poard,   Mr.   Frost  was 
asked   to    take   his  place   until    further  action   by   the  Trustees. 

The   Special    Committee  net   at   the  office  of   the  President 

of  the  College,    Thursday,  Parch  17th,    1910. 

PR.^SFJJT:      Messrs.  Preston,    Howe,   Yenney,    Dr.  Paige,    and 
President  Butterfield. 

1-resident  Butterfield  presented  a   statement   of   questions 

that   should   be   taken   up   by   the  Committee.      It  was 

VOTED:    To   ask    the  President    to   learn   the  practice  of 

olher  Land  Grant  Colleges  witn  respect  to  tuition, 
both  for  residents  of  the  State,  and  for  non-resi- 
dents  of    the  State. 

It  was 

VOTED:    To   ask    the  President    to   prepare  blanks    to   be  sent 

out    to    students,    on   which,   could   be  secured    inforna- 
tion    concerning   student    expenditure^,    opportuniti  es 
for  labor,    etc.  Al  so    similar  blanks      o   be   sent   to 
Heads    of  Departments,    covering    the   question    of 
amounts,    kind   and    efficiency   of   student   la>>or,    etc. 

The  following   is    a     statement   of    some  of    the   questions 

raised    before   the  Committee: 

1.   Are   student    expenses    increasing,    as   for 

a.  Board  ? 

b.  Roons    in   private  houses,    as    compared   with  dormi- 
tory rooas   ? 


2. 


c.   Voluntary,    or   required,    contributiona   for   stu- 
dent  activities   ? 

2.  Are   there  relatively   decreased   opportunities   for   stu- 
dent labor   ? 

3.  What   effect  does    student  labor  have  upon    class  work  ? 

4.  What   is    the   general    testimony  of  Heads  of  Departments, 
relative   to    the   efficiency  of   student  labor  ? 

5.  Is    the  money    contributed   by  students    to   various  Col- 
lege activities  used   in    the  best  possible  way  ? 

6.  Can    there  be   developed    new  opportunities   for    student 
labor   in    the  College  ? 

7.  Can   vacation   labor   for  students    at    the  College  be  in- 
creased ? 

8.  Can   vacation   labor  on  private  farms,    partly   for   finan- 
cial   support,    and  partly    for    educational    value,    be 
increased   ? 

9.  Are   there  further  opportunities    for   work  by   students 
about   the  College,    or   on   neighboring   farms   ? 

10.  Can    there  be   developed   a  system  of   loans    to    senior 
students,    or   other   students  ? 

11.  Can  a  plan    of   scholarships    to    seniors   be  developed,    by 
using   them  more   freely  as    student   assistants,    a3    is 
now  done    in    tne  English  Department,    and    in    the  Tilitary 
Department   ? 

12.  Is   it   desirable   to   charge  a  small    tuition   to   all    stu- 
dents,   offering   scnolarships    to   students  who    need 
financial    aid    ? 


KlUUTES    OF    SPECIAL    COMTIITTKH  Oj.    SVLOUL'T    iflXPISNDlTURKS. 

Office  of    the  President   of    the  College,    Saturday, 
afternoon,   September  30,    1911. 


PR33 HINT :      Messrs.  Preston    and   V/heeler. 

President  Butterfield   presented    outlines   of   the   in- 
vestigation   that  had   been  made   in    his   office   relative   to 
certain   phases   of    the   question   of   student   finance,    and    it 
was   agreed   that   each  member  of    the   committee   3hould   be 
asked   to   act   as  a  sub-committee  on   some  special   phase,    and 
the  following  was  agreed    to: 

Mr.  Preston   -    tuition,    scholarship,   money  loans. 

Mr.    'wheeler   -   student    expenditures. 

L'r.   Howe  -   student  labor. 


MINUTES  OF  MEETING  O*  SPECIAL  COLS-JIT  TEE  ON  STUDEfT  ACCOUNTS. 

OFFICE  OF  STATE  BOARD  OF  AGRICULTURE,  BOSTOIT, 

MARCH  IS,  19CS,  at  9.15  A.  M. 

Present:  Messrs.  Preston  and  Howe,  President  Butterfield,  and 

Treasurer  Kenney . 

After  discussion,  the  following  rules  with  respect  to  student 

accounts  were  adopted,  to  take  effect  September  1,  19 

1 .  No  student  shall  he  allowed  to  graduate  until  all  his  bills 
due  the  institution  are  paid. 

2.  College  charges  such  as  room  rent,  laboratory  i'ees,  tuition, 
etc.,  must  he  paid  in  advance  at  the  beginning  of  each  semester, 
before  the  student  is  permitted  to  register  in  classes. 

3.  Each  student  boarding  at  Draper  Hall  shall  deposit  at  the  begin- 
ning of  each  semester  at  least  one  month's  board  in  advance, 
and  no  student  shall  be  allowed  to  continue  to  board  at  Draper 
Hall  ii  more  than  one  month  in  arrears . 

4.  Payment  for  all  student  labor  shall  apply  on  account  unless  the 
student  owes  no  bill  to  the  institution. 

It  was  VOTED:  That  the  Treasurer  be  authorized  to  use  his  discretion 
with  respect  to  the  strict  enforcement  or  these  rales 
as  applied  xo  s  udents  row  in  college,  but  t  at  these 
rules  shall  be  clearly  printed  in  the  new  catalog  and 
shall  apply  strictly  to  all  students  entering  college 
after  this  college  year. 


RETORT    OF    SPECIAL    COMMITTEE  PIT   L>". UK  .  .    EH  ...  -  .  .  . 

At   a  meeting   of   the  Trustees   January   8,    1909,    it  was 

VOTED:    To   appoint   a  special    Committee   of    three,    to   act   v/ith 
a  Committee    to    be   appointed   by   the  Faculty,    to    con- 
sider  the  question    of    student   finances   at    the  Col- 
lege,   and    to    report   at   a  future  meeting   of    the 
Trustees. 

.    The  Committee   appointed    consisted   of  Messrs.  Preston,    Howe, 

and  Damon. 

The  Faculty  Committee  appointed    consisted   of  Dean  Mills, 
Treasurer  Kenney,    and  Dr.  Paige. 

On  Mr.   Damon's    retirement   from   the  Board,   Mr.   Frost  v/as 
asked   to    take   his   place   until    further  action   by   the  Trustees. 

The   Special    Committee  met   at    the  office   of   the  President 

of   the  College,    Thursday,   March  17th,    1910. 

PRESENT:      Messrs.  Preston,    Howe,   Kenney,    Dr.   Paige,    and 
President  Butterfield. 

president  Butterfield  presented  a   statement   of   questions 

that   should   be   taken   up   by   the  Committee.      It  was 

VOTED :    To   ask   the  President    to   learn    the  practice   of 

other  Land  Grant  Colleges  with  respect  to  tuition, 
both  for  residents  of  the  State,  and  for  non-resi- 
dents  of    the   State. 

It   was 

VOTED:    To    ask    the  President    to    prepare   blanks    to   be   sent 

out    to    students,    on   which   could   be  secured   informa- 
tion   concerning   student    expenditures,    opportunities 
for   labor,    etc.   Also    similar  blanks    to    be    sent    to 
Heads   of  Departments,    covering   the  question   of 
amounts,    kind   and    efficiency  of   student   labor,    etc. 

The   following    is    a      statement    of    some   of    the   questions 

raised    before  the  Committee: 

1.   Are   student    expenses    increasing,    as    for 

a.  Board   ? 

b.  Rooms    in   private  houses,    as    compared    with  dormi- 
tory rooms   ? 


2. 


c.    Voluntary,    or   required,    contributions   for   stu- 
dent  activities   ? 

2.  Are   there   relatively   decreased   opportunities   for   stu- 
dent labor   ? 

3.  What    effect   does    student  labor  have  upon    class  work   ? 

4.  What    is    the   general    testimony  of  Heads   of  Departments, 
relative    to    the   efficiency   of    student  labor   ? 

5.  Is    the  money   contributed   by  students    to   various  Col- 
lege activities   used   in    the  best  possible  way  ? 

6.  Can    there  be   developed   new  opportunities   for    student 
labor   in    the  College   ? 

7.  Can    vacation   labor   for   students    at    the  College  be  in- 
creased  ? 

8.  Can   vacation   labor   on  private  farms,    partly   for   finan- 
cial   support,    and  partly   for    educational    value,    be 
increased   ? 

9.  Are   there  further  opportunities    for   work  by   students 
about   the  College,    or   on   neighboring   farms   ? 

10.  Can    there  be   developed   a  system   of   loans    to    senior 
students,    or   other   students  ? 

11.  Can   a  plan    of   scholarships    to    seniors    be   developed,    by 
using   them  more   freely   as    student    assistants,    as    is 
now  done    in    the  English  Department,    and    in    the  Military 
Department   ? 

12.  Is    it   desirable   to   charge  a   small    tuition   to    all    stu- 
dents,   offering   scholarships    to   students  who    need 
financial    aid   ? 


MIEUTES    OF    SPECIAL    COMMITTEE   Q"    STUDSMT   EXPENDITURES . 

Office   of    the  President   of   the  College,    Saturday, 
afternoon,    September   30,    1911. 


PRESENT:      Messrs.   Preston    and   Wheeler. 


President  Butterfield   presented   outlines   of   the   in- 
vestigation   that   had   been  made   in    his   office   relative   to 
certain   phases   of    the   question   of    student   finance,    and   it 
was   agreed   that    each  member   of    the   committee    should   be 
asked    to    act   as   a  sub-committee   on   some   special   phase,    and 
the  following  was   agreed    to: 

Mr.  Preston    -    tuition,    scholarship,   money  loans. 

Mr.    Wheeler   -   student    expenditures. 

Mr.    Howe  -    student   labor. 


'- 
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MASSACHUSETTS    AGRICULTURAL   COLLEGE 


Memorandum 


Dept. President's i__             Date,_June___2_8,1912 
To  „„K.L.B_. 

Subject  :..„Y_qte ...of  .Trup_tees  . 

At   a.  meeting   held    in  Boston,    January 

8,    1909,    on    recommendation    of  President   But- 

terfield,    it  was 

VOTED:    To   appoint  a   special    committee  of 

three   to    act   with  a   committee   to    be 
appointed    by   the  Faculty,     to    con-    ■' 
sider    the  whole   question    of    student 
finances   at   the  Coll  ege,    and   report 
at   a  future  meeting   of   the  Trustees. 

The   committee   appointed    consisted   of 

Messrs.   Preston,    Howe,    and  Damon. 

At  a   meeting    of    the   special    committee 

field  in  Amherst,    September  29,    1911,    it   was 

V0T3J3:    That  Mr.    William  Wheeler  fill   the 
vacancy   of    the   special   committee 
of   the   Trustees    on  Student  Expenses, 
caused  by    the    retirement    from   the 
Board    of   Trustees    of  Mr.    Samuel    C. 
Damon . 


Signed, 


^m 
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MINUTES   OF  MEETING    OF    SPECIAL    COMMITTEE   PIT    COLLEGE 
PAYROLL   AND   BUS  1  HEPS  MANAGEMENT. 

At   the  Annual  Meeting   of   the  Trustees  January  8,    1909, 

it  wa.s 

VOTED:  That  Messrs.  Gleason,  Bowker,  and  Preston,  be 
a  Special  Committee  to  take  in  charge  the  mat- 
ter of  the  College  payroll,  and  the  general 
matter  of  business  management. 

The  Committee  met,  with  all  members  present,  at  the 
office  of  the  President  of  the  College,  Thursday,  March 
17,  1910.  President  Butt  erf  i  eld  and  Treasurer  Kenney  were 
also  present. 

president  Butterfield  made  a  general  statement  in 
regard  to  the  need  of  a  more  thorough  organization  of  the 
business  management  of  the  institution,  and  there  was  a 
general  discussion  on  a  number  of  points  thus  brought  out. 

The  President  brought  to  the  attention  of  the  Commit- 
tee a  vote  of  the  Trustees  taken  January  7,  1910,  that  the 
matter  of  charges  for  labor  and  teams  for  the  Farm  and 
Horticultural  Departments  be  referred  to  the  Special  Com- 
mittee on  payroll  and  Business  Management.   After  discus- 
sion, it  was 

VOTED:  That  for  inter- department  work,  the  following 
schedule  of  charges  should  prevail: 

For  single  team  and  man,  30/  an  hour. 

For  double  tea.m  and  man,  40/  an  hour. 

Other  labor  at  actual  cost  to  the  department. 
(The  time  should  be  reckoned  on  the  basis 
of  cost  of  service  to  the  Department.) 


2. 


The  Treasurer  reported  the  method  of  auditing  by  the 
State  Auditor,  and  expressed  the  view  that  a  much  more 
thorough  and  frequent  auditing  should  prevail.   After  dis- 
cussion, it  was 

VOTED:  To  request  theFinance  Committee  to  ask  the 

Auditor  of  the  Commonwealth  to  provide  for  a 
thorough  monthly  audit,  under  his  supervision. 

It  was 

VOTED:  That  it  was  the  sense  of  the  Committee  that 
the  closest  cooperation  between  departments 
should  prevail  in  all  business  matters,  es- 
pecially in  producing  for  use  at  the  Dining 
Hall,  and  for  other  departments  of  the  College. 

The  President  and  Treasurer  were  requested  to  develop 
a  definite  plan  for  this  cooperation,  and  to  present  it  at 
a  future  meeting  of  the  Committee. 

It  was  expressed  as  the  sense  of  the  Committee  that 
the  Treasurer  should  determine  inter- department  charges, 
or  prices,  in  case  of  a  failure  of  the  department  to  agree. 

1 1  was 

VOTED:    That    the  President   and   Treasurer   be  asked   to 

present    to    the  Committee  a  statement    containing 
a  list   of   all   College    employees,    to   include 
also    students    employed,    which    shall    show   the 
amounts    received    by    each,    the  kind    and   amount 
of  work  performed,    vacation  privileges,    etc., 
and   to   accompany   this    statement   with  recom- 
mendations   concerning  more   definite   organiza- 
tion   of    the    conditions    of    employment. 

1 1    was 

VOTED:    That    in    the   opinion    of    the  Committee,    the 

Treasurer   should    be    the    custodian    of    all    Col- 
lege  property,    and    that    the  President    and 
Treasurer   be   asked    to    develop   a  plan   providing 
for   a   closer    supervision    of    this   property,    and 
report   the   same   to    the  Committee. 


MINUTES   OF    SPECIAL    COMMITTEE  ON  PAYROLL    AND   BUSINESS 

MANAGEMENT  . 

Office   of    the  President   of    the  College,    Saturday, 
September   30,    1911,    9:00    a.m. 


PRESENT:      Messrs.    Bowker   and  Preston  , 

President  Butt  erf  i  eld    raised   the  following   question: 
Is    it   desirable   to    divide   up    the  work   of    the   committee, 
assigning   to    each  member   of    the   committee    certain   subjects  ? 

It   was 

VOTED :    That   this    be   done,    and    that   the  President   be 
requested    to   make   the   assignments. 

President  Butterfield   asked    if    it  would   be  agreeable 
to   the  committee    if   the  various    subjects   on   which   the 
President's    office   had  accumulated  material    should   be 
presented   to    the  administrative   officers   of    the   institu- 
tion.     It  wa.s 

VOTED :    As   the   sense  of    the   committee    that   the  college 
officers   of  administration   be  asked    to    con- 
sider  all    these  matters  with   some   care,    and, 
if   possible,    to   make   definite   recommendations 
to    this    special    committee  on  payroll   and   busi- 
ness  management. 


\%-ai 


MINUTES  OF  SPECIAL  QDMMITTEE  PIT  PAYROLL  AND  BUSINESS  MANAGEMENT. 

Office  of  the  President  of  the  College,  Saturday, 
September  30,  1911,  9:00  a.m. 

PRESENT:  Messrs.  Bowker  and  Preston. 

President  Butterfield  raised  the  following  question: 
Is  it  desirable  to  divide  up  the  work  of  the  committee, 
assigning  to  each  member  of  the  committee  certain  subjects? 

It  was 

VOTED:  That  this  be  done,  and  that  the  President  be 
requested  to  make  the  assignments. 

President  Butterfield  asked  if  it  would  be  agreeable 
to  the  committee  if  the  various  subjects  on  which  the  Presi- 
dent's office  had  accumulated  material  should  be  presented 
to  the  administrative  officers  of  the  institution.  It  was 

VOTED:  As  the  sense  of  the  committee  that  the  college 
officers  of  administration  be  asked  to  consider 
all  these  matters  with  some  care,  and,  if  pos- 
sible, to  make  definite  recommendations  to  this 
special  committee  on  payroll  and  business  manage- 
ment. 


MINUTES   OF    TRUSTEES'    COMMITTEE   ON   FINANCE. 
Hotel  Bellevue,   Boston,    January  6,    1916,    at   6:30  pm 


Indexed 


PRESENT:     Messrs.    Gleaeon,    Bowditch,  Ellis,    Hosmer, 
Mortimer,    and   President  Butterfield; 
Treasurer   Kenney    was  also   present. 


The  Treasurer  presented  his  annual  report  for    the 

year  ended   November   30,    1915,    and   it  was 

VOTED*    To   accept   the    Treasurer's  report  as  presented 
and   to  recoipaend   its   approval   by   the   Trustees. 

The  President  presented  the  various   apportionments 

for   the   year  ending  November   30,    1916,   and    it  was 

VOTED:    To  endorse   and  recommend   to  the   Trustees   the 

apportionments  as  presented  for   the   College, 

Extension  Service   and   Short  Courses,    and 
Experiment  Station. 

VOTED:    To  accept   the   following  resignations  of   clerks: 

Miss  Mabel  fl.Case,   First  Clerk,   Extension  Service, 

Jan.    15,    1916. 
Miss  Dorothy  Tyacke,    Stenographer,    Treasurer's  Office, 

Oct.    26,    1915. 
Miss  Dorothy  Smith,    Clt-rk,   Dept.of  Floriculture, 

Dec.    10,    1915. 
Miss  Anne  Butler,    Library  Assistant,    November  13,1915. 
Miss  Bertha  Brockhaus,    Clerk,    Pres. Office,   Dec. 31, 1915. 


Treasurer'  a 
Report. 


Resignations 


VOTED:    To   endorse   the   following  appointments: 


Mr.   Elbert  L.   Arnold,   Extension  Service,    successor   to 

Miss  Case,    Salary   $1000. per   year, to   take   effect  Jan. 

1916. 
Miss   Louise  G.   Davidson,    Telephone  Operator,    salary 

$480.    to    take   effect  November  15,    1915. 
Miss  Vivian  Roy,   Library  Assistant,    salary  $660.    to   take 

effect  November   £9,   1915. 
Miss  Eleanor   Barker,    Clerk,   Dept.    of  Floriculture, 

salary   $600.    to   take  effect  December   13,    1915. 
Miss   I.   A.   Martin,    Stenographer,    Treasurer's  Office, 

salary  $540.    to   take  effect  October  £5,    1915. 
Mr.    Alexander   Smart,   Assistant   to    the  Commandant, 

salary  $480.    to   take  effect  November  2,    1915. 


Appointments. 


1        -      ;        ■ 


s. 


VOTED:    To   authorize   the   Treasurer   to    enter    into   a 
contract  with  Jacob  Reed  &  Sons  for    student 
drill    euite  for   delivery    in  the   autumn  of   1916. 

The  following  Executive  Orders  were   confirmed: 

1.   The   collection  of  an  annual  fee  from   students  amounting 
to  $3.50;   $1.00  for    the    Social  Union,    and  $2.50  for   non- 
athletic   student   activities. 


2. 


The  payment  to  Mr*.  W.C.  Langdon  of  $250.  during  the 
summer  of  1915  for  services  and  expenses  on  account 
a  preliminary   study   of   the  pageant  for   191?. 


of 


VOTED :    To  approve   the   following  Executive   Order  rela- 
tive  to   travel  and   to  recommend   its   adoption 
by  the   Trustees. 

!•    Outside  of    the   State:-  All   ajcounts   against  the 
institution  for   travel   outside  of   the    state  by 
members   of   the  Staff,   vfhether   chargeable   against 
"College   travel"    or   against  other   funds,    will  be 
by  the   Treasurer   only  on  approval   of   the 


Contract, 
J.fieed  &   Sons. 


Student  Fee. 


Fee  to  W.C. 
Langdon. 


paid  oy 
President, 


and  in  accordance 


with 


the  proper 


requisition  also  approved  by  the  President 
prior  to  the  trip  for  which  expense  is  incurred. 


Travel . 


2. 


Inside   the   State: —    (a)    Travel  bills   for    trips 
the   state,    chargeable  against  "College 
subject  to  rule   1.    (b)    Travel 


inside 

travel"  will  be 
bills  chargeable  to  Experiment  Station,  Exten- 
sion Service,  or  department  funds,  require  only 
the  approval  of  the  Proper  Director  or  depart- 
ment head,  and  should  be  preceded  by  the  usual 
requisition  to  the  Treasurer. 

3.  This  order  abrogates  no  Trustee  rule  with  refer- 
ence to  travel,  except  the  one  requiring  that 
all  travel  shall  be  approved  by  the  President 
in  advance. 


Me  e  t  i  ng  ad  j  ou  r  ne  d 


MINUTES   OF   MEETING  OF   TRUSTEES'    COMMITTEE  ON  FINANCE . 
President's  Office,   M.A.C.,   May  86,1916, at  9:00  p.m. 


PRESENT:      Messrs.    Gleason,   Bov.ditch,    Hosmer,   Mortimer, 
Pollard,    and  President  Butterfield;    Treasurer 
Kenney   was  also  present. 


It  was 

Thomae 

VOTED :  To  promote  Mr.  Thomas  Butterworth  to  the  position  Butterworth: 
of  Engineer. 

It  was 

VOTED  :To  authorise  the  Treasurer  to  make  a  suitable 


Indexed 


adjustment  of  work  between  Mr.  Newton  Wallace 
and  Mr.  Thomas  Butterworth. 

It  was 

VOTEP:  To  recommend  to  the  Trustees  the  following 
salary  increases  on  Administration  account: 


Name 


Position: 


Present     New 
Salary:   Salary: 


T. Butterworth 
and  N. Fail  ace. 


Edward  M.Lewis,  Dean, 

Fred  0.    Kenney,  Treasurer, 

Ralph  J.   Watts,  Secretary, 

James  A.Foord,  Head  of  Div.of  Agri., 


$3750.      $4000. (Full 

time    service  MAO) 
3600.        3800. 
2000 .         8800 . 
3200.         3350. 


Professor   H.E.Robbins  appeared  before    the   Committee 
and   stated   the  financial   situation  relative    to   the  1916   Index. 
He  also   discussed   the   financial  difficulty  existing   between 
Mr,   H.T. Whitney  of   the   senior    class   and  the   Chas .Elliott 
Company  of  Philadelphia.      No  action  was   taken,    but   it  was 
agreed   that  Professor  Robbins,   Mr.    L.E.Fielding,    Manager   of 
the   1916   Index,    and  Mr.    H.T.Wnitney   should  appear   before  the 
Trustees  May  27    to   further   discuss   the    situation. 

It  was 

VOTED :  To  recommend  to  the  Trustees  salary  increases  for 
clerks  and  others  as  follows: 


Name: 


Rnnk 


Department: 


2. 


Present        New 
Salary:   Salary: 


AJMT  N  IJiTRAlIQE : 


Miss  O.M.Turner, 

Clerk, 

Miss   I.A.Martin, 

Stenographer, 

Miss  E.F. Bishop, 

Clerk, 

Mr . J.K.Broadfoot, 

Cashier, 

Mrs.   Mary   Shores, 

Clerk, 

INSTRUCTION: 

Miss  E.    Barker, 

Clerk, 

Mias  L.G.Davidson, 

Tel.  Operator, 

Miss  E.L. Hough ton, 

Clerk, 

Miss  L.M. Damon, 

Cataloguer, 

Miss  E.M.Turner, 

Assistant, 

Miss  Vivian  Roy, 

Assistant, 

Miss  Lena  Chapman, 

Assistant, 

Miss   H.C.Pomeroy, 

Clerk, 

Miss  G.E.Gallond, 

Clerk, 

Miss  Marion  Guertin, 

Sten. (Clerk) 

Miss  Alice  Gilbert, 

First  Clerk, 

EXPBH IMENT  8  TA  TION : 

Miss  Ethel  Felton, 

Stenographer, 

Miss  R.L.Mellor , 

Clerk, 

Miss  M. P. Gurry, 

Clerk, 

EI TENSION  SERVICE: 

Elbert  L.Arnold, 

Chief  Clerk, 

Miss   C.B.Grover, 

Clerk, 

Miss  E.E.Mooney, 

Stenographer, 

Miss  A* 8. Went worth, 

Stenographer, 

Miss  P. J. Cogswell, 

Stenographer, 

Miss  Helena  Keiber, 

Stenographer, 

Miss  L.W.Hager, 

Clerk, 

Miss  G.E.Gallond, 

Clerk, 

Miss  L.S.Hadfield, 

Clerk, 

STAFF  OF  MAINTENANCE 

AID  OPERATION: 

Reg. Off ice, 
Treas. Office, 
Treas. Office, 
Treas. Office, 
Dean's  Office, 


$   720.    $  780. 

600.  .      660. 

600.         660. 

1000.      1300. 

720.         780. 


Horticulture, 

600. 

730. 

Agriculture, 

480. 

530. 

Microbiology, 

720. 

780. 

Library, 

900. 

960. 

Library, 

600. 

660. 

Library, 

660. 

720. 

Library, 

660. 

720. 

Floriculture, 

600. 

660. 

Dairying, 

360. 

390. 

Beekeeping, 

660. 

720. 

Div.of  Agriculture, 

780. 

840. 

Director's  Office, 
Chemistry, 
Poultry   Husbandry, 


Director's  Office, 
Director's  Office, 
Poultry  Husbandry, 
Farm  Administration, 
Agri.  Education, 
Corr .    Courses, 
Agr.   Economics, 
Dairying, 
Director's  Office, 


720.  780, 
720.  780, 
660.         730. 


1000. 
720. 
600. 
600. 
540. 
600. 
330. 
360. 
600. 


1100. 
780. 
660. 
660. 
600. 
660. 
360. 
390. 
660. 


John  J.Barber, 
L.S.Dickin8on, 
T.F.Butterworth, 
James  Whiting, 


Farm  Superintendent, 
Foreman  of  Grounds, 
Assistant  Engineer    (Engineer) 
Foreman,   Greenhouses, 


1200.  1300. 

1200.  1300. 

1500.  1600. 

1100.  1200. 


Mr.   R.F.Taber  and  Mr-. C.H.Gould  of   the   senior    class 
appeared  and  explained   the  difficulty   of   the   class    in   collect- 
ing taxes  from   certain  members.      No   action  was   ta.tasn. 


3. 


It  was 

VOTER:  To  refer  to  the  Trustees  withemt  recommendation 
the  consideration  of  the  following: 

1.  Salary  increases  on  Instruction,  Experiment 

Station  and  Extension  Service  accounts. 

2.  New  Positions  for  1916. 

3.  The  transfer  of  $10,000.  for  equipment  and 

improvements  from  current  to  special  account. 

It  was 

VOTED:    To  recommend   to   the  Trustees   that   hereafter  Ex- 
periment Station  salary   increases  become  effect- 
ive September   1. 

It  was 

VOTED : To  refer   to   the    President  with  power   the   question 
of  occasional    increases   in   salary  for    graduate 
assistants  to  become  effective  at  the  end  of  one 
year's   service  provided   this  date  falls  other 
than  on  August   31. 

It  was 


Experiment 
Station: 
Salary 
Increases. 


Salaries  of 
Graduate 
A es is tan ts. 


O.A. Jewett, 


VOTED:  That  Mr.  Clarence  A. Jewett  be  allowed  a  month's 

vacation  with  pay  in  1915,  and  that  each  succeeding  Vac 
year  he  be  allowed  two  weeks'  vacation  with  pay. 


It  was 

VOTED : That  Mr.    Thomas  Buttersrorth  be   allowed  two   weeks' 
vacation  with  pay  each  year. 

It  was 


Thos. Butter- 
worth  rVacation 


VOTED:    To   approve  compensation  for   Summer   School   service    Summer    School 
in  accordance  with   the  following   schedule: 

COMPENSATION  FOR    SUMMER    SCHOOL   OSTflUCTION   FOB    1916. 

Recommended  by   Committee  on  Extension   Service. 


Name 


Amount : 


C.  J.Maynard, $200.&travel 

Earl  Jones,    100. 

J.C.McNutt 100. 

W.P.B.Lockwood, 100. 

Samuel   Coons ,    40 • 

J .  C .  Graham 130 . 


4. 


Name : 


Amount; 


J.A.Eoord $  50. 

W.W.Chenoweth,    130. 

A .  S .  Thomao n ,    830 . 

A.H.TCehrling 100. 

W.  P.  Clark,    100. 

E.A.Waugh,    50. 

C.  A.  Peters,    150. 

F. A. McLaughlin,    50. 

A.V.Osmun 100. 

H.T.Eernali, 200. 

B.Iir. Gates,     50. 

E.W.Reid,    150. & 

Erne  t  Hermann ,    £00 . " 

Ida  E.  Hall,  50." 

W.R.Hart 55. 

A. E. Canoe,  30. 

Samuel  R. Par sons 75. 

Leone  E.Smith,  100. 

3  monitors   to  "be   chosen  for  Boys'    Cair.ps,    100. 

H.Higginbotham 50. 

E. Josephine   Hall,    75.&travel 

$2765. 


travel 

n 


(est. ' 


The  President  reported   that  he  had  not  complied  with 

the   instructions  of   this  Committee  relative  to    conf  erring   aith  z.  w  e°t^      ' 

°  R  .W.Stimson, 

Dr.  David  Snedden  concerning  the  hill  for   automobile   hire  sub- 
mitted  by  Mr.   R.W.    Stimson. 
It  was 


VOTED :    To  direct   the  President  to    confer  with  members  of 
the  Staff  relative  to  unwarranted  or  excessive 
expense  on  account  of  travel  to  be  paid  for  from 
funds  of   the  institution. 

It  was 

VOTED: That  bills  submitted  by  officers  of  the  institu- 
tion for  the  banquet  held  in  the  winter  of  1916 
by  the  Eastern  States  Exposition  at  Springfield  be 
not  paid. 

It  was 

VOTED:  To  leave  with  the  Treasurer,  in  consultation  with 
the  Cnairman  of  this  Committee  and  the  President, 
the  question  of  any  modification  in  the  present 
plan  of  nandling  parcel  post  mail  delivered  at 
the  college. 


College 
Travel . 


Banouet 
Bills. 


Mail. 


MINUTES  OF  MEETING  OF  TRUSTEES'  COMMITTEE  OH  FINANCE. 
President 'a  Office,  June  19,  1916,  at  8:45  p.m. 


PRESENT: 


Messrs.  Ellis,  Bowditch,  Hosmer ,  Pollard, 
President  Butterf  ield;  Treasurer  Kenney  was 
also  present. 


In  the  absence  of  Mr.  Gleason,  Mr.  Ellis  was  chosep 
Ac ting -Chairman . 

Mr.  Kenney  presented  a  statement  of  the  terms  on 
which  Miss  Ora  L.  Kennedy  would  assume  responsibilities  as 
manager  of  the  dining  hall  in  place  of  Mr.  Chesley,  and  it 


wa  b 


-xed 


VOTED :  To  approve  the  following  plan  for  the  engagement 
of  Miss  Ora  L.  Kennedy:   services  to  "begin  Sept. 
1,1916;  title  to  he  Manager  of  the  "Dining  Hall; 
salary  to  be  $1300.  per  year  for  a  minimum  at- 
tendance of  300;  to  receive  10?  per  capita  per 
week  for  all  over  300;  lunch  room  attendance  to 
be  figured  on  the  same  basis  as  regular  boarders 
to  receive  two  weeks'  vacation  with  pay  in  August 
of  each  year;  perquisites:  board  and  room  for 
self  and  mother  and  a  reasonable  number  of  guests 
Contract  can  be  terminated  »hen  either  party  is 
dissatisfied.   No  extra  compensation  will  be  al- 
lowed for  special  service  rendered  in  connection 
with  extra  dinners  and  luncheons. 

It  was 

VOTED:  To  leave  to  the  Chairman  of  this  Committee  and  the 


Miss  O.L. 
Kennedy : 
•perms  of 
Employment. 


Treasurer  the  investment  of  the  Sessions  Fund. 

It  was  the  sentiment  of  the  Committee  that  this 
fund  should  be  left  in  the  Savings  Bank  or  invested  in  securi- 
ties approved  by  the  Savings  Bank. 

On  motion  of  Mr.  Bowditch  it  was 

VOTED t  That  the  terms  of  agreement  with  D. Whiting  &  Co.,, 
for  the  purchase  of  milk  by  them  be  hereafter 
based  on  a  formal  contract,  and  that  in  this  con- 
tract there  be  included  a  clause  instructing  the 
Treasurer  to  draw  against  the  Whiting  Company 
whenever  a  bill  due  from  them  is  not  paid  within 
thirty  days  after  it  has  become  due. 


Sessions 
Fund. 


Milk. 


. 


2. 


On  motion  of  Mr .  Bowditch  it  was 

VOTED:  That  milk  for  the  table  at  the  dining  hall  be 
supplied  by  the  farm  dairy  at  six  cents  per 
quart  beginning  September,  1916. 

Several  members  of  the  faculty  appeared,  and  state 

the  reasons  for  additional  instruction  or  for  additional 

clerical  assistance  as  follows: 

Professor :         Nee d : 


Indexed 


J.  B.  Lindsey,  Graduate  Assistant, 

C.  E.  Marshall,  Graduate  Assistant, 

J.  B.  Paige,  Graduate  Assistant, 

W.  R.  Hart,  Graduate  Assistant, 

S.  B.Haskell,  Graduate  Assistant, 

C.  S.  Hicks,  Clerk, 

, John  phelan,  Student  Assistant,  and  Clerk  half  time. 

P.  B.  Hasbrouck,  Clerk, 

J.  C.  Graham,  Instructor  in  Poultry  Husbandry,  and  Clerk 

half  time, 

W.P.B.Lockwood,  Graduate  Assistant,  and  Clerk. 

A.  H.  Nehrling,  Instructor,  or  extra  graduate  assistant. 

C.  R.  Green, Clerk, 


A  letter  was  also  received  from  Dean  Lewis  ex- 
plaining the  need  of  an  assistant  in  English,  and  urging  tha)t 
funds  be  provided  for  student  advisers. 

The  Committee  discussed  at  length  the  instruction 
budget  for  next  year,  and  on  motion  of  Mr.  Bowditch  it  wae 

VOTED:  To  authorize  the  President  to  carry  out  the  vote]  New  Positions 


of  the  Trustees  of  May  27,1916,  relative  to  new 
men  as  follows,  but  that  the  total  to  be  expendejd 
shall,  if  possible,  represent  a  total  amount  of 
approximately  $1000.  less  than  the  total  providejd 
in  Trustees'  vote  of  May  27,  1916: 

1.  Instruction  in  freshman  agriculture,  $4000. 

2 .  Eield  Agent ,  100<j) . 

3.  Instructor  in  agri. economics,  in  lieu  of  assistant 

and  graduate  assistant,  no  extra  cost,  — 

4.  Assistant  in  English,  900. 

5.  Instructor  in  floriculture,  in  lieu  of  grad. assistant,  700 

$6600". 


1916-17. 


3, 


1.  Additional  olerks,  $8400. 

3.  Additional  graduate  assistants,  3000. 

3.  Student  advisers, 1000. 

$6400. 


MlffTTTES   OF  MEEmTG-  07   TRUSTEES   COMMITTEE   ON  FI?TANCE. 
Hotel  Bellevue,   Boston,    January  4,    1917,    at  6:30  p.m. 


PRESENT; 


Messrs.    Gleason,   Bowditch,   Ellis,    Hosmer, Pollard 
and  President  Butterfield;    Treasurer   Kenney  was 
also  present. 


Director   Hurd  appeared   before   the  Committee  and 

presented   statements  relative  to   the   payment   of  Mr.   W.O. 

Langdon,    Pageant  Master,    and  presented  also   the   details   of 

proposed  expenses  of   the   1917   celebration;    after  discussion 

it   was 

VOTED:  That  Mr.  W.C. Langdon  be  paid  at  the  rate  of  $125. 
per  month  until  after  the  pageant  is  produced,  at 
which  time  the  balance  of  the  amount  due  him  for 
producing  the  pageant  be  paid. 
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VOTED:  To  approve  the  accompanying  budget  of  proposed  ex-  Budget, 


penses  for  the  1917  celebration,  and  to  recommend 
the  same  to  the  Trustees. 

The  President  presented  budgets  and  apportionments 

for  College,  Experiment  Station,  Extension  Service  and  Short 

Course  expenditures  for  the  ensuing  year,  and  it  was 

VOTED:  To  approve  the  budgets  and  apportionments  as  sub- 
mitted for  College,  Extension  Service  and  Short 
Course  expenditures  for  the  year  ending  November 
30,1917,  and  to  recommend  the  same  to  the  Trustee 


Payment  of 
Mr.W.C. Langdon 


1917  Cele- 
bration. 


Budgets. 


Experiment 

Stuticn. 


VOTED:  To  approve  the  budget  and  apportionment  as  sub- 
mitted for  Experiment  Station  expenditures  for  th^  Budget  of 
year  ending  November  30,1917,  subject  to  such 
minor  modifications  as  may  be  made  by  the  Commit- 
tee on  Experiment  Department,  and  to  recommend  th£ 
same  to  the  Trustees. 

The  Treasurer  presented  his  annual  report  for  the 

last  fiscal  year,  and  it  was 

VOTED:  To  approve  the  report  as  presented  by  the  Treasurer  Report  oi 
for  the  year  ended  November  30,1916,  and  to  recoim-    the 
mend  its  adoption  by  the  Trustees.  Treasure 


2, 


The  President  explained  a  plan  developed  by  Prof. 

Hart  whereby  certain   students  would  do  practice  teaching    in 

Hadley,    Northampton,    and   other   towns.      It  was 

VOTED:    To   leave   to   the   President   the   further   arrange- 
ments necessary   to   carry  out    this  project. 

On  recommendation  of   the  Committee   on  Extension 

Service   it   was 

VOTED:   To  recommend   to   the  Trustees   that  from  date  of 
February   1,1917,    the   salary  of  P. A. C.Smith  be 
$8000.   per  year. 

VOTED :    To  recommend   to   the   Trustees   that   for  regular   and 
unclassified   students  entering   the  College   on  and 
after   September   1,    1917,    from  outside  of  Massa- 
chusetts,   the   tuition   charge  be  $60.   per   year.  . 

VOTED:   To  recommend  to   the  Trustees  that  from  September 

1,1917   the   salary   of  Miss  Edna  Sanders,   Bookkeepejr 
be  $840.   per   year,    provided   she  will  agree   to 
remain  at  least  one  year   from  that  date. 

VOTED:    To  recommend  to   the   Trustees  that  from  January  1, 
1917    the   salary   of   Miss  Alice  M.   Howard  be  $900. 
per  year. 


Plan  of 
Practi ce 

Tea cuing 
for 
Students. 


VOTED:    To   establish  the   following  rates  for   horse  and  man 
labor   on   inter department   charges:   $4.50  per   day  of  , 
nine   hours  for   double   team  and   one  man;    $3,25  per 
&a.^/   of   nine  hours   for    single   team  and  man. 


Meeting  adjourned. 


Salary.    JiU 
E. A. C.Smith 


Tuition 
Charge   - 
Unclatsif led 
Students. 


'Salary, 
Miss  Edna 
Sanders 

Salary, 
Miss  Alice 
Howard. 


Horae   and 
Man  Labor 


3. 


PPOPOPKT  BUDGET  FOR  191?  CELEBRATION 
October ,1917 


General  Expenses 

Printing,  ---------   -$250. 

Postage,   ----------   75. 

Traveling  Expenses  of  Speakers,   -  -  200. 
Two  Luncheons  to  Delegates,  -  -  -   -  400. 

Miscellaneous,   -------  -  275. 


Athletics 


Intramural   Meet,        -  - 

Possible  Deficit  Football   game, 


-  400. 

-  40C. 


H5 


sT.pry : 

Preparation  and  Printing  -  -  -  -  -1000. 

Bibliography:  ----   -----  -  600. 

Pageant: 


4k- 
Salary  Master , 

Composer  of  Music, 

Designer  of  Color, 

Orchestra, 

Copying  of  Music, 

Costumes,  - 

Potter,    _   -   _ 

Publicity,-   -  - 

Grandstand, 

Miscellaneous, 


Insurance  on    Pageant,    - 


Estimated  Receipts: 


2000. 

500. 

250. 

500. 
50. 

750. 

100. 

500. 
1000. 

550. 

600. 


Total 


Balanc« 


$1200 

800. 

1000. 
600. 


6000. 
600. 


-  -      $10200. 
$5400. 

-  -      $   4800, 


^   p/LObed 


u 


\ 


Budget   of 
1917 
Celebration. 


MINUTES  OF  MEETING  07  TPUSTEES '  COMLUTTEE  PIT  FINANCE . 
Hotel  Bellevue,  Boston,  April  13,1917,  at  6:0C  p.m. 


PRESENT :Messrs.  Gleason,  Bowditch,  Ellis,  Hosmer, 

Mortimer,  Pollard  and  President  Butterfield; 
Treasurer  Kenney  was  also  present. 


It  was 

VOTED:  To  accept  the  resignations  of  Miss  Edna  M. 

Sanders,  Bookkeeper,  and  Miss  Eleanor  Bishop, 
Clerk, in  the  Treasurer's  Office. 

It  was 


Indexed 


Edna  '..'.Sanders. 
Eleanor  Bishop: 
Resignations. 


VOTED :  To  recommend  to  the  Trustees  the  appointments  of :Miss  Alice  E. 
Miss  Alice  E.  Gustafson,  Bookkeeper,  salary    I Gustafson, 
$840.,  and  Miss  Elizabeth  Stracham,  Clerk,  in  tbeElizabeth 

Staeham, 
Appointments. 


Tuition, 
Remitting  of. 


Treasurer's  Office,  salary  $660.  per  year. 

The  Treasurer  raised  the  question  of  remitting 

tuition  for  the  present  term  to  out-of-state  students 

planning  to  enter  the  reserve  officers'  training  corps. 

After  discussion  it  was 

VOTED:  To  dismiss  this  question. 

It  was 

VOTED :  To  allow  an  overdraft  on  the  Athletic  Association  Athletic 
account  not  to  exceed  $1000.  to  October  1,1917. 

It  was 

VOTED:  To  leave  to  the  discretion  of  the  President  the 


question  of  imposing  fines  on  students  delin- 
quent in  registration. 

The  President  reported  on  the  organization  of  an 

alumni  endowment  committee.   It  was  the  opinion  of  the 

Committee  that  such  an  organization  is  desirable,  and  that 

special  projects  involving  gifts  to  the  College  be  submitted 

to  the  Trustees  for  approval  in  such  cases  as  appear  to 

represent  new  policies. 


Student 
Pines. 


Alumni  Endow- 
ment Committee 


2. 


It  was 

VOTED :  To  reeommend  to  the  Trustees  that  the  salary 
of  Mr. Charles  R.  Green  be  $2250.  from 
September  1,1917,  and  $2500.  from  September 
1,  1918. 

It  was 

VOTED:  That  teachers  giving  summer  instruction  away 

from  Amherst  be  allowed  traveling  expenses  and 
$10.  per  week  for  living  expenses. 

It  was 


VOTED:  To  ratify  the  action  of  the  President  in 

placing  the  name  of  Mr. Newt on  Wallace  on  the 
retiring  list  at  $520.  per  year  beginning 
February  1,  1917. 

The  Treasurer  reported  on  the  financial  condi- 
tion of  the  College  under  date  of  March  31,  1917. 

The  President  discussed  the  question  of  salary 

increases  for  the  ensuing  year,  and  it  was 

VOTED :  To  refer  to  the  Trustees  without  recommenda- 
tion the  question  of  salary  increases  for 
the  coming  year. 


C.R.Green, 
Salary. 


Summer 

Instruction, 

Expenses. 


Uewton  Wallace 

Retirement. 


Salary 
Increases. 


It  was 

VOTED :  To  endorse  the  recommendation  of  the  Committee 

on  Buildings  and  Grounds  for  the  purchase  of  Angus'  Land, 
the  Angus  land,  involving  the  use  from  May  1  |  Purchase. 
to  December  1,1917  of  a  portion  of  the  income 
from  the  trust  funds. 


Meeting  adjourned. 


MINUTES  0?  MEETING  OF  TRUSTEES'  COMMITTEE  OH  FINANCE, 
President's  Office,  M.A.C,  October  11,  1917,  at  7:30  p 


.:';■. 


PRESENT:  Messrs.  Bowditch,  Ellis,  Hosmer,  Pollard  and 
President  Butterfield;  Treasurer  Kenney  was 
also  present. 

In  the  absence  of  the  Chairman,  Mr.-  Bowditch  was 

elected  Chairman  pro  tern. 

On  motion  of  Mr.  Ellis,  it  was 

VOTED:  To  authorize  the  payment  of  the  expenses  of  Pro- 
fessor J.  C.  McNutt  to  accompany  the  student  Btoolf. 
judging  team  to  the  National  Dairy  Show  at  Colum- 
bus, Ohio,  in  1917. 

The  Treasurer  reported  on  the  coal  saving  program 

and  on  coal  shipments. 


Automobile 
Allovaar.ee 


Clerk  at 
Power  Plant 


On  motion  of  Mr.  Ellis,  it  was 

VOTED :  That  the  present  allowance  of  seven  cents  per  mil^ 
be  continued  for  the  use  of  personally  owned  auto 
mobiles  when  used  in  College  service,  and  in  addi- 
tion that  there  be  allowed  from  this  date  garage 
expenses  away  from  Amherst. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  there  be  created 
the  position  of  Clerk  at  the  Power  Plant,  and  tha' 
Miss  Noella  Duval  be  elected  to  this  position  at  a 
salary  of  $600.  per  year  from  date  of  December  1, 
1917. 

The  Treasurer  presented  a  statement  concerning  the 

deficit  in  the  Dining  Hall  account. 

On  motion  of  the  President  it  was 

VOTED:  To  recommend  to  the  Trustees  that  either  the  Finance 

Committee  or  a  special  committee  be  asked  to  discuss   Special 
with  Faculty,  alumni,  and  students  the  advisability 
of  the  college  abandoning  a  Dining  Hall  managed  by 
the  College,  and  to  make  a  report  with  recommenda- 
tions at  the  January, 1918  meeting  of  the  Trustees. 

The  President  submitted  a  letter  from  Miss  Levensal^r, 

resident  nurse  at  the  Infirmary ,  requesting  extra  compensation 

or  more  liberal  perquisites.   It  was 
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VOTED:  To  leave  to  the  President  and  Dr.  Marshall  with 
power  the  adjustment  of  the  Infirmary  situation. 

On  motion  of  Mr.Hosmer  it  was 

VOTED :  That  the  College  pay  the  rental  of  a  telephone  in 


Professor  Hicks'  apartments  during  that  portion  of  for  Prof. 


the  present  year  when  the  College  is  in  session. 

The  President  reported  that  he  had  authorized  the 
settlement  with  the  Government  for  a  shortage  in  certain  mil- 
itary stores  for  which  the  College  is  responsible,  the  amount 
"being  approximately  $300. 

On  motion  of  Mr.  Ellis, it  was 


ge- 


VOTED :  To  recommend  to  the  Trustees  the  following  arran 

ment  relative  to  the  payment  of  Mr.  Langd on, Pageant 
Master : 


Infirmary 
Situation 


Telephone 


Hicks 


Shortage  in 

military 

stores 


1.  The  College  to  pay  Mr.Iangdon  $350.  of  the  $500. 
which  would  normally  he  due  him  at  this  time  if 
the  Pageant  had  "been  produced. 


3.  When  the  Pageant  is  produced  Mr.  Langdon  will 
come  to  Amherst  to  work  on  the  preparation  two 
months  before  the  performances. 

3.  The  sum  of  $500.  will  he  paid  Mr.Iangdon  for 
this  service. 

4.  This  $500.  will  he  paid,  $150.  two  months  before, 
$150.  one  month  before,  and  $300.  within  one 
week  after  the  date  of  the  last  performance. 


Financial 
Arrangements 
with  Mr. 
Langdon 


The  President  made  a  report  on  the  expenses  incurred 
on  account  of  v;ar  emergency  work,  showing  that  the  profit  on 
account  of  extra  planting  undertaken  would  be  approximately 
$3000.,  and  that  the  extra  cost  to  the  College  on  account  of 
special  services  rendered  would  probably  be  $7000. 

On  motion  of  Mr.  Ellis,  it  was 

VOTED :  To  be  the  sense  of  the  Committee  that  the  College 
'  ~  should  not  accept  the  sum  of  $1000.  or  any  part 

thereof,  guaranteed  by  the  Public  Safety  Committeej, 
to  cover  the  cost  of  additional  planting,  and  to 
leave  to  president  Butterfield  and  Mr.  Bowditch  the 
question  of  seeking  a  reimbursement  from  the  Public 
Safety  Committee  for  extra  expenses  incurred  for  t|he 
State-wide  program  for  increased  production. 


War  Emer- 
gency 
Expenses 


3. 


It  was 

VOTED:  To  recommend  to  the  Trustees  that  no  salary  al- 
lowance, in  lieu  of  vacation,  he  made  to  George  fl 
Martin  or  Ralph  M.  Rutledge,  who  resigned  from  the 
teaching  staff  May  28  and  May  14,  1917,  respective- 
ly. 


The  President  reported  that  he  had  "been  unable  to 
secure  from  the  Attorney  General  a  ruling  on  the  question  of 
the  legality  of  the  College  paying  members  of  its  staff  while 
engaged  in  military  service. 

It  was 

VOTED :  To  recommend  to  the  Trustees  that  Professor  Hurd 
he  allowed  to  serve  the  United  States  Department 
of  Agriculture  from  August  1,  1917  to  June  30,1918 
it  "being  understood  that  professor  Hurd  will  take 
two  months'  vacation  from  July  1,  1918  to  August 
31,  1918,  that  this  ahsence  he  construed  as  the 
leave  of  ahsence  for  Professor  Hurd,  formerly 
granted,  "by  the  Trustees,  and  on  the  same  terms; 
further,  that  the  College  will  pay  Professor 
Hurl's  traveling  expenses  when  asked  to  return 
to  Amherst  on  institutional  "business. 

On  motion  of  Mr.  Hosmer,  it  was 

VOTED:  To  recommend  to  the  Trustees  that  extra  compensa- 
tion he  paid  Mr.  A.D.Kilham  as  Acting  Director  of 
the  Extension  Service  in  the  amount  of  $50.  per 
month  from  November  1,  1917  to  August  31,  1918. 

On  motion  of  Mr.  Pollard,  it  was 

VOTED:  To  recommend  to  the  Trustees  that  extra  compensa- 
tion he  paid  Miss  Marie  Sayles  for  additional 
service  in  the  direction  of  emergency  home  eeonom 
ics  work  in  the  amount  of  $50.  per  month  from  Apr 
1  to  August  31,  1917. 


On  motion  of  Mr. Hosmer,  it  was 


Vacation 
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tin  and  P. 
Rutledge 


Salary  of 
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with  U.S.L.A. 


Extra  com- 
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Extra  ccm- 
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il  for  Miss 
Sayles 


VOTED:  To  recommend  to  the  Trustees  that  extra  compensation 

he  paid  Mr.  E.E.Damon  for  additional  service  in the  Extra  corn- 
direction  of  emergency  marketing  work  in  the  amount  pensation 
of  $50.  per  month  from  Hovemher  1,1917  to  June  3C ,   for  Mr. 
1918. 

On  motion  of  Mr. Hosmer,  it  was 


4, 


VOTED :  To  recommend  to  the  Trustees  that  extra  compensa 
tion  he  paid  Professor  C.H.Patterson  for  additio 
al  service  as  Instructor  in  French  in  the  amount 
of  $60.  per  month  from  October  1,1917  to  April 
30,1918. 

On  motion  of  Mr.  pollard,  it  was 

VOTED :  To  recommend  to  the  Trustees  that  the  president 
be  authorized  to  employ  student  advisers  for  the 
ensuing  College  year  and  that  they  he  allowed 
extra  compensation  on  substantially  the  same 
basis  as  that  paid  those  in  1915-17. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  salary  of 
Mr.  J.R.Alcock  be  at  the  rate  of  $840.  per  year 
from  December  1,  1917. 

On  motion  of  Mr.  Ellis,  it  was 

VOTED:  To  recommend  to  the  Trustees  that  from  December 
1,1917  the  salary  of  Miss  Ethel  Felton  be  at  the 
rate  of  $840. per  year  with  the  title  of  Clerk  and 
Editorial  Assistant. 


It  was 

VOTED:  To  recommend  to  the  Trustees  that  for  the  coming 
year  an  additional  clerk  be  employed  in  the  De- 
partment of  Poultry  Husbandry  at  a  salary  of  $600. 
per  year  to  take  the  place  of  a  graduate  assistant 
that  the  clerk  be  paid  $480.  from  Station  funds 
and  $120.  from  Instruction  funds. 

It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  salary  of 
Miss  Laura  Hager  be  $750.  per  year  from  date  of 
December  1,  1917. 
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On  motion  of  Mr.Hosmer,  it  was 


Salary  of 
^iss  Eager 


Salary  of 


VOTED:  To  recommend  to  the  Trustees  the  approval  of  the 

action  of  the  president  in  establishing  the  salary  I^iss  Pomero; 
of  Miss  Helen  Pomeroy  at  the  rate  of  $780. per  year 
from  date  of  December  1,  1917. 


On  motion  of  the  President,  it  was 

VOTED:  That  from  October  1,  1917  to  June  30,  1918  the 
salary  of  Mrs.  Mary  I. Shores  be  at  the  rate  of 
$840.  per  year. 

On  motion  of  Mr.Hosmer,  it  was 


Salary  cf 
Mrs. Shores 


5. 


VOTED:  To  recommend  to  the  Trustees  the  confirmation  of 
the  action  of  the  President  in  authorizing  the 
establishment  of  a  new  position  of  Assistant  in 
Agricultural  Economics  in  the  Experiment  Station, 
and  the  appointment  thereto  of  Mr.  S.H.DeVault 
at  a  salary  of  $1100.  per  year  from  September  1, 
1917. 


On  motion  of  Mr.  Pollard,  it  was 

VOTED :  To  recommend  to  the  Trustees  that 
Miss  Lorian  P.Jefferson  he  at  the 
per  year  from  October  1,  1917, 

It  was 


the  salary  of 
rate  of  $1800. - 


Salary  of 
!iss  Jefferson 


VOTED:  To  recommend  to  the  Trustees  that  at  his  request 
the  leave  of  absence  from  April  1  to  December  31, 
1917  of  Dr.  A.E.Cance  be  withdrawn. 


On  motion  of  Mr.  Hosmer,  it  was 

VOTED:  To  leave  to  the  President  with  power  the  questi 
of  possible  leave  of  absence  of  Professor  W.I. 
Machmer  for  emergency  marketing  work. 


New  position 
in  Dspt.of 
Agric.Econ. 
and  appoint- 
ment of  S.H. 
DeVault 


6n 


It  was 

VOTED:  To  recommend  to  the  Trustees  that  extra  compensa- 
tion be  paid  Mr.  Lawrence  S.  Dickinson  for  addi- 
tional service  in  the  Department  of  Physical  Ed- 
ucation in  the  amount  of  $35.  per  month  from 
October  1,  1917  to  April  30,  1918. 

It  was 

VOTED :  To  recommend  to  the  Trustees  that  there  be  left 
to  the  president  with  power  the  question  of 
salary  for  Mr.  A.G.Lunn,  Extension  Instructor  in 
Poultry  Husbandry,  in  case  a  prompt  decision  is 
required. 


Meeting  adj  ourned . 
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MINUTES   OF   TRUSTEES'    COMMITTEE   ON    FINANCE. 


AjT*-XjUfJE-J( 


Hotsl  Bellevue,  Boston,  Mass.,  January  3,  1913. 


Ths  meeting  was  called  to  order  at  5  p.m. 


PRESENT:   Messrs.  Gleason,  Bowditch,  Ellis, 
Hosmer,  Mortimer,  Pollard,  and 
President  Buttsrfield. 

The  printed  report  of  the  Treasurer  was 
presented,  covering  the  fiscal  year  ending  November  30, 
1917,  hut  due  to  the  ahsenee  of  Mr.  Kenney  it  was  not 
considered  in  detail. 

The  President  submitted  the  porposed  budget 

and  apportionment  for  1917-18.   After  discussion,  it  was 

VOTED:  To  recommend  to  the  Trustees  the 

adoption  of  the  budgets  and  apportion- 
ments as  presented  for  the  Experiment 
Station  and  the  Extension  Service  for 
the  ensuing  year. 

VOTED:  To  refer  to  the  Trustees  without  - 

recommendation  the  budget  and  apportion- 
ment of  college  funds  as  submitted  for 
the  ensuing  year. 

The  President  presented  a  petition  signed  by 

practically  all  msmbers  of  the  clerical  staff  of  the 

College  requesting  a  general  increase  in  their  salaries, 

and  it  was 

VOTED:  To  recommend  to  the  Trustees  that  beginning 
January  1,  1918  and  continuing  ons  ysar, 
an  increase  of  10  per  cent,  per  month  be 
made  in  the  salari3s  of  ths  clerks. 

The  President  submitted  a  schedule  indicating 

the  amounts  of  special  appropriations  which  could  be 

used  advantageously  by  ths  College  for  war  emergency 

work  and  for  additional  maintenance  required  during  the 
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2. 


war.   After  discussion  and  on  motion  of  Mr.  Hosmer, 

it  was 

VOTED:   To  recommend  to  the  Trustees  that 
Mr.  Ellis,  Mr.  Bowditch,  and  the 
President  present  xo  the  Public 
Safety  Commission  the  question  of 
reimbursement  for  funds  spent  by  the 
College  in  1917  for  war  emergency 
work  and  of  suitable  provision  of 
■funds  for  similar  work  in  1913. 


Reimburse- 
ment by 
Public 
Safety 
Commission, 


Meeting  adjourned, 

Ralph  J.    Watts,    Clerk. 


MINUTES   OF  MEETING  OF  TRUSTEES'    COMMITTEE   OIT  FINANCE 


President's  Office,    Amherst, Mass . ,    Oct.   1,    1918,   at   7:00  p.m 


PRESENT:    Messrs.    Bowditeh,    Ellis   and  President 

Butterfield;      Mr.   Kenney  and  Dean  Lewis 
were  also   present. 


The  Treasurer  reported  on  the   results  of  the 

investigation  by  a  representative   of   the   War  Department 

relative   to   housing   facilities  for   S.A.T.C.   men,    and  it  was 

VOTED :    To  refer   to   the   Trustees,    without   recommendation 
the   question   of  expending  approximately  $5,000. 
the   construction  of  a  guard  house  and  for   the 
installation  of  additional  toilet  facilities, 
made  necessary  by  the   Student   Army  Training   Corp 

The  Treasurer  also  reported  on  the  following    subjects 


for 


1.  Arrangements  which  have  been  made  with  the  Kappa  Sigma  anc. 
Phi   Sigma  Kappa  Fraternities  for  the  UBe  of  their  houses 
as  girls'    dormitories. 

2.  The  application  to  this   college  of  certain  State  laws 
applying  to   all  state  institutions. 

3.  Comparative  disbursements  for   the  first  nine  months   of  the 
fiscal   years   1916,   191?   and   1918. 


It  was 

VOTED:  To  recommend  to  the  Trustees  that  the  annual  duet 

of  President  Butterfield,  as  a  member  of  the  Boston 
City  Club,  be  paid  by  the  College,  it  being 
understood  that  the  entrance  fee  to  the  Club  wil 
be  paid  by  the  President. 


VOTED:  To  recommend  to  the  Trustees  that  the  sum  of  $75 
be  paid  Professor  C.S. Kicks  for  additional  in- 
structional service  in  the  department  of  Militarj 
Science  during  the  year  1917-18. 
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VOTED :  To  refer  to  the  Trustees,  without  recommendation, 
the  question  of  the  payment  of  salary  of  Mr.  H.M. 
Gore,  during  October  and  November,  1917,  while  he 
attended  the  Officers'  Training  School  at  Pitts- 
burgh. 

It  was 

VOTED :    To  confirm  the    action  of  the  President   in  accept- 
ing the  follov/ing  resignations  and  making  new 
appointments   in   the   clerical  staff: 


H.M. Gore 
Extra  Compen- 
sation 


Resignations 
Appointments 


RESIGNATIONS 


Name : 


Title: 


13. 


Date  of 
Salary:     EJ  "f  e  ctj  _ 


M.L. Evens, 

M.E.Norton, 

G.E.MacMullen, 

C.Parker, 

H.C.Pomeroy, 

E.M.Turner, 

A. B. Went worth, 

B.CWhidden, 


Stenographer,   Ext. Service,  $   600. 

library  Assistant,  780. 

Clerk, Dept. of  Poultry  Husbandry,  600. 

Clerk,    Treasurer's   Office,  720. 

Clerk, Dept. of  Floriculture,  780. 

Library  Assistant,  780. 

First  Clerk, Div. of   Agriculture,  780. 

Chief  Clerk,   Ext.    Service,  1200. 


Jul 


Sept 
Aug 
Au^ 
Oc 

Aug; 

Oc 
Se 


y  8, 

.  6, 
.14, 
.31, 

.22, 

.15, 
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1918. 
1918. 
1918. 
1918. 
1918. 
1918. 
1918. 
1918. 


R.I.Brooks, 

L.Clark, 

V.Damon, 

L.J.Delano, 

A. I. Hamilton, 

C.B.Livermore, 

H.A.Martin, 

H.A.Phillips, 

Buby  Sanborn, 

M.Sullivan, 

Clara  Swift, 


HEW  APPOINTMENTS: 

Clerk,   Treasurer's  Office,  720. 

Library  Assistant,  850. 

Clerk,   Extension  Service,  600. 

Library  Assistant,  850. 

Stenographer,   Div. Rur.Soc. Science,  600. 

Chief  Clerk,   Ext. Service,  1500. 

Clerk,   Treasurer '3  Office,  720. 

Clerk,   Extension  Service,  720, 

Clerk,   Poultry  Department,  720. 

Clerk,   Div.   of  Agriculture,  720. 

Stenographer,   Extension  Service,  600. 


Aug. 20, 1918. 
Sept  .16,1918. 
Api.  1,1918. 
Seit. 15,1918. 
May  1,1918. 
Sept.l,191£. 
Auit.20,1918. 
Sept. 3, 1918. 
Sejt.3,1918. 
Sejt. 1,1918. 
Jul.y  1,1918. 


TRANSFERS : 

H.Parker,  Stenographer, Ext. Service  to   Stenographer,   Dean 

Office,    Sept.    1918. 

E.Robinson,  Clerk,   Dept. of  Beekeeping  to  Clerk, President's 

Office,    Oct. 1,1918. 

V.Damon,  Stenographer,  Extension  Service  to  Clerk,   Div. 

of  Horticulture,    Oct.    1,    1918. 


s 


Transfers 


The  President  presented  various  recommendations  for 
salary  increases.      After  discussion   it  was   agreed  to    refer  th^ 
question  without  recommendation  to  the  Trustees. 

A  similar  decision  was  made  with   respect   to   the 
budget  for   current  expenses  in  1919. 

Meeting  adjourned; 

R.J. Watts , 
Acting  Secretary. 


Salary 
Increases 


MINUTES  OF  JOINT  COMMITTEE  MEETING  OF  COMMITTEES  OH  FINANCE 

AND  EXTENSION  SERVICE. 
City  Club,  Boston,  Massachusetts,  October  9,  1518,  at  1  p.m. 


PRESENT:  Messrs.  Howe,  Ellis,  Bov«iitch,  Gannon,  Dewey, 
Pollard,  Frost  and  President  Butterfield.  Dean 
Lewis  and  Director  Kurd  were  also  present. 

Director  Hurd  presented  the  matter  of  securing  an 
Extension  Specialist  in  Fruit  and  Vegetable  Preservation,  ex- 
plaining that  the  United  States  Department  of  Agriculture  was 
willing  to  contribute  the  sum  of  $1680.  annually  toward  the 
salary  of  such  a  specialist. 

It  was 

VOTED:    To  accept  the  offer  of  the  United  Staxss  De- 
partment of  Agriculture,  as  presented  by 
Professor  L.C.  Corbett,  of  $1680.  toward  the 
salary  of  an  Extension  Specialist  in  Fruit 
and  Vegetable  Preservation,  for  this  year 
this  to  apply  on  the  salary  of  Professor 
Chenoweth,  thus  releasing  this  amount  of 
college  funds,  and  that  these  funds  which  were 
released  be  used  toward  payment  of  the  salary 
and  expenses  of  W.R.  Cole,  of  the  Essex  County 
Agricultural  School,  on  part  time  on  the 
basis  suggested  by  Mr.  Cole  in  a  letter  to 
Professor  Sears  dated  October  4,  1918. 

Director  Kurd  presented  an  amendment  to  the  Ex- 
tension Service  item  in  the  legislative  budget  for  the  ensu- 
ing year,  bringing  the  aggregate  to  $126,106,00.   The  Presi- 
dent reported  that  Mr.  Endicott  and  the  Food  Administration 
recommended  asking  the  Legislature  for  the  full  amount,  pro- 
vided Lieutenant-Governor  Coolidge  favored  it.   The  matter 
was  left  to  Mr.  Gleason  and  the  President  with  power,  after 
consulting  with  Mr.  Coolidge.   President  Butterfield  proposed 
the  legislative  budget  which  was  referred  to  the  Trustees 
with  power.   On  motion,  it  was 

VOTED:    To  authorize  the  following  legislative  budget 
for  1919. 


Indexed 


Extension 
Specialist 
in  Fruit  and 
Vegetable 
Preservation 


F;;  ten  si  on 
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Legislative 
Budget 


LEGISLATIVE  BUDGET.  DECEMBER  1,  1918  to  NOVEMBER  30,  1919. 
INCLUDING  RECEIPTS  FROM  SALES.  ETC. 


1.  Admini  strut  ion $40,000. 

2.  General  Service 75,000. 

0.  &  M.  ) 
Grounds.  ) 
Inf irmary) 

3.  Maintenance  of  Teaching  Departments  including 

Market  Garden  Field  Station 146,000, 

4.  Instruction 118,000, 

5.  Short  Courses 15,000, 

6.  Investigation 60,000, 

7.  Extension  Service .....116,656, 

8.  Replacements:  Repairs  and  Replacements 

and  Equipment 15,000,. 


Extension 
$585,656}  Service 

Legislative 
9.  Reserve. — 3%  of  above _. 17  ,5994  budget 


TOTAL  FOR  MAINTENANCE $604,255, 

10-  Improvements  and  New  Equipment 10,000. 

11.  Miscellaneous:  Trustee  Travel 900^ 

Report 3,000 

Feed  Law 6 ,000 


-o— 


In  view  of  the  negotiations  the  President  had 

already  undertaken  with  Miss  Skinner  and  the  replies  from 

various  Trustees  in  regard  to  the  matter,  it  was 

VOTED:  To  leave  the  question  of  Miss  Skinner's  salary 
to  the  President  with  power. 

The  President  presented  the  Treasurer's  request 
for  an  increase  in  Miss  Strachan's  salary  to  $960.00  per  year. 
No  action  was  taken. 

It  was 

VOTED:  To  leave  to  the  President  with  power  the 
making  of  estimates  for  individual  salary 
increases,  to  take  effect  during  1919  as 
a  Oasis  for  an  item  of  the  legislative 
budget,  this  procedure  "being  now  required 
"by  law. 

Committee  adjourned. 

K.  L.  Butterfield, 
Secretary. 
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Salary 
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MINUTES  OF  MEETING  OF  THE  CHAIRMEN  OF  TRUSTEE  COMMITTEES. 
President's  Office,  M.A.C. ,  October  23,  1917,  at  8:30  A.M. 


The  meeting  was  called  to  order  by  Mr.  Charles  A.  Gleason. 

PRESENT :   Messrs.  Gleason,  Bowditch,  Frost,  Gerrett,  Hosmer, 
(representing  Mr.  Williajn  Wheeler)  ,  Howe,  and 
President  Butterfield;  Treasurer  Kenney  was  also 
present. 

The  President  reported  that  the  investigation  Commission 
desires  to  meet  a  group  of  Trustees  the  latter  part  of  November 
to  discuss  certain  parts  of  its  report,  and  it  was  agreed  that 
the  Chairmen  of  the  Trustee  Committees  and  Mr.  Ellis  represent 
the  Trustees  on  this  occasion,  and  that  they  meet  at  such  time 
and  pice  as  may  be  designated  by  the  Commission. 

On  motion  of  Mr.  Bowditch,  it  was 

VOTED;   That  it  be  the  sense  of  this  Committee  that  in  1918 

all  possible  college  land  should  be  used  for  the  pro- 
duction of  food  stuffs. 

It  was 

VOTED:   That  a  separate  account  be  kept  in  1918  for  emergency 
planting,  and  that  any  profit  accruing  therefrom  be 
applied  to  the  respective  departments  in  charge  of 
the  work . 

On  motion  of  Mr.  Howe,  it  was 

VOTED:   To  leave  to  the  discretion  of  the  President  the  grant- 
ing of  extra  compensation  to  Professor  A.K.Harrison 
for  additional  service  rendered  during  the  absence  of 
Professor  V/augh . 

On  motion  of  Mr.  Bowditch,  it  was 

VOTED:   To  leave  to  the  discretion  of  the  President  the  grant- 
ing of  extra  compensation  to  Professor  P. C. Sears  and 
Professor  V/.P.B.Lockwood,  who  have  served  as  Acting- 
Heads  of  the  Divisions  of  Horticulture  and  Agriculture 
during  the  past  year. 

It  was 

VOTED :      That   the   salary  of  Mr.    Paul  Serex,    Jr. ,    be   at    the  rate 
of  $1650  per  year  from  October  1,1917   to  August   31,1918. 
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On  motion  of  Mr.  Bowditch,  it  was 

VOTED;   That  the  title  of  Mr.  E.G.Merkle  he  that  of  Instructor 
in  Agronomy,  and  that  of  H.M.Gore  Assistant  Professor 
of  Physical  Education. 

On  motion  of  Mr.  Bowditch  it  was 

VOTED;  To  authorize  the  Treasurer  to  purchase  the  so-called 
Tillson  Farm,  option  on  which  is  held  at  the  price  of 
$4750.,  the  purchase  to  he  financed  as  follows:  $3650 
from  the  land  fund  available  for  1918;  $437  rent  from 
the  Experiment  Station;  $663  from  Trust  Eunds  to  be 
restored  from  current  funds  of  the  Experiment  Station 
as  offset  for  rent  for  1919  and  1920. 

On  motion  of  Mr.  Bowditch  it  was 

VOTED:   To  authorise  the  Treasurer  to  insure  the  house  on  Mt. 
Toby,  the  premium  to  be  paid  from  the  income  of  cer- 
tain trust  funds. 

It  was 

VOTED:   To  approve  the  following  projects  for  improvements  at 
the  power  plant  as  a  separate  item  in  addition  to  the 
budget  for  improvement sand  equipment  not  to  exceed 
#100,000: 

Coal  handling  apparatus,       $22,000. 

Turbine  house  and  equipment     33,500. 

House  for  engineer,  4,500. 

It  was 

VOTED:   To  omit  from  the  legislative  budget  for  1918  an  item 
for  improvement  of  the  steam  lines. 

VOTED;   To  include  an  item  of  $12,000  for  improvements  at  the 
dining  hall  in  the  $100,000  budget  for  1913. 

Professors  Chenoweth  and  Sears  appeared  before  the  Com- 
mittee and  presented  their  project  for  the  establishment  of  a 
department  of  horticultural  manufactures.   After  discussion  and  on 
motion  of  Mr.  Erost,  it  was 

VOTED;   To  include  an  item  of  $3000  for  equipment  for  a  de- 
partment of  horticultural  manufactures  in  the  $100,000 
budget  for  1918. 

Professor  Graham  appeared  before  the  Committee  and  pre- 
sented a  project  for  a  poultry  building,  and  on  motion  of  Mr.  Erost 
it  was 


-3- 

VOTED:   To  include  an  item  of  §7500  for  a  poultry  building 
in  the  $100,000  budget  for  1918. 

It  was 

VOTED;   To  include  the  following  items  in  the  #100, 000  budget 
for  1918;  $240  for  a  culvert  in  the  ravine;  $6659 
for  a  potting  shed  at  the  greenhouses. 

VOTED:   To  omit  the  item  of  $3500  for  a  young  stock  pasture. 

Professor  H.  P.  Tompson  presented  his  projects  for 

buildings  and  maintenance  at  the  Market  Garden  Field  Station,  and 

on  motion  of  the  President  it  was 

VOTED:   To  include  an  item  for  $28,500  for  additional  build- 
ings to  be  erected  at  the  Market  Garden  Pield  Station 
and  for  maintenance  of  the  station,  this  item  to  be 
presented  as  a  separate  bill. 

Mr.  E.  Q,.  Cole,  engineer  for  Stockbridge  hall,  presented 
a  report  covering  the  settlement  of  the  installation  of  a  satis- 
factory fan  in  Stockbridge  Hall,  and  it  v/as 

VOTED:   To  accept  the  terms  of  the  American  Blower  Company, 
whereby  a  new  fan  will  be  installed,  the  College  to 
pay  one-half  the  expenses  of  certain  items,  the  total 
expense  to  the  College  to  be  approximately  $150. 

The  complete  list  of  items  to  be  included  in  the 

legislative  budget  for  1918  is  appended. 

Meeting  adj  ourned. 

R.  J.  Watts 

Clerk. 


MEETING    OF   THE   CHAIRMEN   OJ?1    fRUSTEES    '     C^a,  j  ,-fEES_. 
Hotel   Beiievue,    Boston,    at   5  p.m.,    Kay   11,    19 16. 


_Lry«^Lft_Y^-^( 


PRESENT:      Messrs.    Howe,    Hosmer,    Preston,    ana   Gerrett ; 
Mr.   Ellis   was   also   present,    as  well   as 
President   Butterf ieid. 

Mr.   Howe   was  named   chairman  pro    tern. 

President      Butter!  ield    outlined   the    situation   tnat 
had   developed  by   reason    of  tne  proposed    investigation 
of    the    College  by  a   special    commission,    he    stated  that 
if    seemed  advisable    lor   tne  Faculty   to    carry   forward, 
and   if  possible   to    bring   to  a   conclusion,    certain   stu- 
dies  concerning  the  wok   and   organization  oi    the   in- 
stitution.     He   also   thought   that    it  would  be  well   to 
anticipate  as   far   as   possible    the    information   that   the 
Commission  would  want.      After  discussion 

It   was 

VOTED:    As   the    sense    of  the  Committee   that   the    Presi- 
dent  be   authorized   to   taice    sucn   steps   as    seemed 
best   to   carry   out    the    ideas   suggested,    and 
tnat    he    should  feel   authorized  to    employ  any 
extra   help   that  might   be   necessary. 

The  President    presented   a   statement   from  Proiessor 

Brooies    asking  permission   of   the  Trustees    for  an  arrange- 

men  by   which  Mr.    Gaskiil   could  purchase  a    Ford  car  and 

use   it    in    College    business,    provided  tne    College  would 

buy   the  gasolene,    and   that   Mr.    Gaskiil  might    feel   free 

to   use   this   gasolene  when   he   uses   the    car   for  private 

purposes . 
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it  was 

VOTED:    As   the    sense    of  tne   Committee   that,    until    the 
Trustees  make    some    further   general    rule,    it 
would  be  wise    to    alio1"/   only  those   arrangements 
for  automobiles   provided   in  tne  former  Trustee 
vote,    namely,    a  mileage   allowance. 

President  Butterfield  raised,  the  question  v/fether 
it  was  understood  to  be  proper  for  him  to  charge  auto- 
mobile hire  as  well  as  livery  service  to  tne  college, 
the  saiie  being  considered  a  part  of  nis  salary  allow- 
ance. It  was  agreed  tiiat  such  charges  came  within  the 
arrangement  by  which  the  President  was  to  have  a  pri- 
vate  conveyance   at    the   cost   of   r,he    College. 
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MINUTES  OF  MEETING  OF  CHAIRMEN  OF  TRUSTEE  COMMIT TEE8 


-^^^-^JUf-tA^ 


Hotex  Beilevue, Boston,  December  5,  1916,  at  12  M. 


PRESENT:   Messrs  Gleason,  Bacon,  Botfdit ch,  Frost, 
Gerrett,  Hosmer,  Howe,  Preston  and 
William  Wheeler. 


It  was 

VOTED:  To  request  that  Mr. Hosmer  prepare  to  send  to  Mir. 

George  H.  Ellis  an  expression  of  sympathy  from  the 
Trustees  here  assembled. 


Note  of 
sympathy  to 
Mr.  Ellis 


In  the  absence  of  President  Butterfield  Mr.  Watts 

presented  certain  memoranda  relative  to  permanent  financial 

support  for  the  college.   The  definite  plans  as  suggested  by 

the  President  were  considered  and  discussed  in  detail.  The 

following  objections  were  raised  to  Plan  #1: 

I.  Uncertainty  of  amount  to  be  derived  on  this  basis. 

3.  The  title  of  "mill  tax"  is  misleading  and  unfortunate 
in  view  of  the  fact  that  the  proposed  basis  of  tax- 
ation but  a  measure  of  the  amount  of  money  to  be 
appropriated  for  the  college. 

3.  No  division  of  the  amount  is  specified  as  between 

maintenance  and  permanent  improvements. 

4.  It  will  probably  be  impossible  to  secure  such  legis- 

lation because  of  the  prejudice  against  such  a  plan 
on  the  part  of  the  Legislature. 

The  Trustees  agreed  that  the  amounts  specified  in 
the  proposed  bills  presented  were  the  minimum  sums  which  should 
be  asxed  for  the  proper  development  of  tne  institution. 

On  motion  of  Mr.  Bowditch  it  was 

VOTED:  To  be  the  sense  of  tiie  Trustees  here  assembled  that 
the  plan  outlined  in  memorandum  #1  wouxd  be  ideal 
if  feasible,  but  believing  that  it  is  not  feasible 
the  Trustees  favor  the  plan  outlined  in  memorandum 
#2. 
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The  Trustees  discussed  the  question  of  cooperation 
between  the  Board  of  Agriculture  and  the  College,  and  con- 
sidered the  report  submitted  by  the  Joint  Committee  on 
Cooperation. 

On  motion  of  Mr.  Bowditch  it  was 

VOTED:  That  the  Board  of  Trustees  appoint  a  sufficient 
number  of  its  members  on  the  Committee  on  Co- 
operation to  equal  the  number  appointed  by  the 
Board  of  Agriculture. 

It  was 


VOTED:  That  if  the  Committee  on  Cooperation  is  enlarged 
the  Chairman  of  the  Board  of  Trustees  appoint  tne 
additional  members  necessary. 

It  was 

VOTED :  That  in  the  opinion  of  the  Trustees  the  followin, 
articles  be  approved  in  connection  with  the  plans 
of  cooperation  between  the  College  and  the  Board 
of  Agriculture: 

I.  All  shows  and  exhibits  at  which  prizes  are  of- 
fered to  be  under  tne  auspices  of  the  Board  of 
Agriculture. 

II. The  advertising  of  Massachusetts  agriculture  to 
be  under  the  Board  of  Agriculture. 

III. The  question  of  publications  to  be  subject  to 
agreement. 

It  was  agreed  to  endorse  the  following  articles 

defining  the  principles  of  cooperation  between  the  Board  and 

the  College  as  formulated  by  the  Committee  on  Cooperation: 

I.  The  State  Board  of  Agriculture  and  the  Massa- 

chusetts Agricultural  College  are,  or  should 
be,  regarded  as  public  agencies,  to  be  sup- 
ported by  public  funds  and  to  be  subject  to 
appropriate  state  control. 

II.  Tne  chief  function  of  the  State  Board  of  Agri- 

culture is  administrative. 

III. The  chief  function  of  the  state  agricultural 
college  is  educational. 
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IV.   There  should  be  a  standing  Joint  Committee  on 
Cooperation  and  Adjustment,  comprised  of  two 
or  more  members  of  the  Board  of  Agriculture 
and  a  siiailar  number  from  the  Board  of  Trus- 
tees of  the  College,  in  addition  to  the 
Secretary  of  the  Board  and  the  President  of 
the  College. 

V.  Memoranda  of  agreement.  -  There  should  be  dis- 

tinct written  agreements  on  the  form  and 
method  of  division  of  labor  in  all  cases 
where  there  is,  in  the  opinion  of  either  in- 
stitution, any  overlapping  or  duplication  of 
work. 

VI.  It  is  understood  that  in  the  matter  of  employ- 

ment of  members  of  the  College  staff  as 
executive  officers  in  the  control  or  other 
work  of  the  Board,  there  will  be  definite 
agreements  between  the  Board  and  the  College. 
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MINUTES  OF  THE  MEETING  OF  THE  CHAIRMEN  OF  TRUSTEES' 

COMMITTEES 


Hotel  Bellevue,  Boston,  August  29,  1917. 


Present:   Messrs.  Ellis,  Gerrett,  Hosmer, 
Preston,  William  Wheeler,  and 
President  Butterfield. 

Mr.  Preston  was  elected  Chairman  pro  tern. 


President  Butterfield  raised  a  question  in 
regard  to  keeping  College  open  on  legal  holidays 
during  the  coming  year,  the  question  being  important 
"because  of  the  shortening  of  the  year. 

It  was 

VOTED:   That  the  President  should  seek  the  opinion 
of  the  Attorney-General  on  the  question 
whether,  assuming  that  this  is  a  state 
institution,  we  are  obligated  to  omit  class 
exercises  on  legal  holidays. 

The  President  asked  the  sense  of  the  Committee 
concerning  leaves  of  absence  with  pay  for  members  of 
the  staff  drafted  or  volunteering  for  military  service, 
for  the  period  ante-dating  the  beginning  of  their 
military  pay.   No  objection  was  raised  and 

It  was 

VOTED:   To  leave  the  matter  to  the  discretion  of 
the  President. 

It  was  also 

VOTED:   To  accept  Dr.  Chamberlain's  recommendation 
that  Miss  Fisher  be  allowed  a  month's 
vacation  this  summer  without  pay,  in  addition 
to  such  absences  as  she  has  had. on  account 
of  illness  in  her  family. 
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It  was  the  sense  of  the  Committee  that  the 
meeting  of  the  Trustees  called  Tor  October  2  should  be 
postponed  to  October  12,  but  it  was 

VOTED:   To  leave  the  matter  to  the  President. 

The  President  presented  the  request  of 
Professor  Hurd  that  he  be  allowed  to  give  his  time  for 
substantially  the  next  college  year  to  service  with 
the  United  States  Department  of  Agriculture,  and  that 
Mr.  A.  D.  Kilham  be  Acting  Director  of  Extension 
Service  during  this  period. 

It  was 

VOTED:   To  endorse  the  President's  recommendation 
that  Professor  Hurd's  request  be 
granted,  and  to  leave  the  salary  questions 
involved  to  the  full  Board  of  Trustees. 

The  President  stated  that  it  was  the  con- 
clusion of  the  Faculty  that  the  College  should  ask  for 
exemption  of  members  of  its  staff  who  are  under 
conscription  in  those  cases  where  it  seems  clear  that 
the  work  of  the  institution  will  be  seriously  crippled 
oy  the  departure  of  the  present  incumbent.   It  was 
VOTED:   To  concur  in  the  principle  thus  stated. 
The  President  stated  also  the  difficulty 
under  which  the  College  labors  in  advising  students 
concerning  their  future  course,  there  being  no  class 
exemption  for  students,  either  as  such  or  as 
prospective  helpers  in  the  agricultural  field. 
It  was 

VOTED:   To  authorize  the  President  to  take  such 

steps  in  this  matter  as  are,  in  his  judg- 
ment, wise  between  this  time  and  the  meeting 
of  the  full  Board  of  Trustees. 
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MINUTES  OP  MEETING  OF  CHAIRMEN  OF  TRUSTEE  COMMITTEES. 
president's  Office,  M.A.C,  October  23,  1917,  at  8:30  a.m. 


Gleaaon. 


The  meeting  was  called  to  order  by  Mr.  Charles  A. 


PRESENT:  Messrs.  Gleason,  Bowditch,  Frost,  Gerrett, 
Hosraer  (representing  Mr.  William  Wheeler), 
Howe,  and  President  Butterfield;  Treasurer 
Kenney  was  also  present. 

The  president  reported  that  the  Investigation  Com- 
mission desires  to  meet  a  group  of  Trustees  the  latter  part 
of  November  to  discuss  certain  parts  of  its  report,  and  it 
was  agreed  that  the  Chairmen  of  the  Trustee  Committees  and 
Mr.  Ellis  represent  the  Trustees  on  this  occasion,  and  that 
they  meet  at  such  time  and  place  as  may  be  designated  by  the 
Commission. 

On  motion  of  Mr.  Bowditch,  it  was 

VOTED:  That  it  be  the  sense  of  this  Committee  that  in 
1918  all  possible  college  land  should  be  used 
for  the  production  of  food  stuffs. 

It  was 

VOTED:  That  a  separate  account  be  kept  in  1918  for  emer- 
gency planting,  and  that  any  profit  accruing 
therefrom  be  applied  to  the  respective  depart- 
ments in  charge  of  the  work. 

On  motion  of  Mr. Ho we,  it  was 

VOTED :  To  leave  to  the  discretion  of  the  President  the 
granting  of  extra,  compensation  to  professor  A.K. 
Harrison  for  additional  service  rendered  during 
the  absence  of  Professor  Waugh. 

On  motion  of  Mr.  Bowditch,  it  was 

VOTED:  To  leave  to  the  discretion  of  the  President  the 
granting  of  extra  compensation  to  Professor  F.C 
Sears  and  Professor  W.P.B.Lockwood,  who  have 
served  as  Acting-Heads  of  the  divisions  of 
Horticulture  ani  Agriculture  during  the  past  yeajr 

It  was 

VOTED:  That  the  salary  of  Mr. Paul  Serex,Jr.  be  at  the 

rate  of  $1650. per  year  from  Oct. 1,191?  to  Aug. 31 
1918.  . 
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2. 


On  motion  of  Mr.  Bowditch,  it  was 

VOTED ;  That  the  title  of  Mr.  F.G.Merkle  he  that  of 

Instructor  in  Agronomy,  and  that  of  H.M.  Gore 
Assistant  professor  of  Physical  Education. 
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On  motion  of  Mr.  Bowditch,  it  was 

VOTED:  To  authorize  the  Treasurer  to  purchase  the  so- 
called  Tillson  Farm,  option  on  which  is  held  at 
the  price  of  &4750.,  the  purchase  to  he  financed 
as  follows:   $3650.  from  the  land  fund  availahle 
for  1913;  $437.  rent  from  the  Experiment  Station. 
$663.  from  Trust  Funds  to  he  restored  from  current 
funds  of  the  Experiment  Station  as  offset  for  rent, 
for  1919  and  1920. 


On  motion  of  Mr.  Bowditch,  it  was 

VOTED:  To  authorize  the  Treasurer  to  insure  the  house  on 
Mt.  Tohy,  the  premium  to  he  paid  from  the  income 
of  certain  trust  funds. 

It  was 

VOTED :  To  approve  the  following  projects  for  improvement 

at  the  power  plant  as  a  separate  item  in  addition 

to  the  "budget  for  improvements  and  equipment  not 

to  exceed  $100,000. : 

Coal  handling  apparatus,  -  —  -  -  $22,000. 
Turbine  house  and  equipment,  -  -  33,500. 
House  for  engineer,  ------    4,500. 

It  was 

VOTED :  To  omit  from  the  legislative  budget  for  1913  an 
item  for  improvement  of  the  steam  lines. 

VOTED :  To  include  an  item  of  $12,000.  for  improvements 

at  the  dining  hall  in  the  $100,000.  budget  for  1? 

Professors  Chenoweth  ani  Sears  appeared  before  the 

Committee  and  presented  their  project  for  the  establishment  c 

a  department  of  horticultural  manufactures.   After  discussion 

and  on  motion  of  Mr.  Frost,  it  was 

VOTED:  To  include  an  item  of  $3000.  for  equipment  for  a 
department  of  horticultural  manufactures  in  the 
$100,000.  budget  for  1918. 

Professor  Graham  appeared  before  the  Committee  and 

presented  a  project  for  a  poultry  building,  and  on  motion  of 
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Mr.  Frost,  it  was 

VOTED :  To  include  an  item  of  $7500.  for  a  poultry  build 
ing  in  the  $100,000.  budget  for  1913. 

It  was 

VOTED :  To  include  the  following  items  in  the  $100,000. 
budget  for  1918:   $240.  for  a  culvert  in  the 
ravine;  $6659.  for  a  potting  shed  at  the  green- 
house; 

VOTED: To  omit  the  item  of  $3500.  for  a  young  stock 
pasture. 

Professor  H.  F.  Tompsoh  presented  his  projects  for 

buildings  and  maintenance  at  the  market  garden  field  station 

and  on  motion  of  the  President  it  was 

VOTED:  To  include  an  item  for  $28,500.  for  additional 
buildings  to  be  erected  at  the  market  garden 
field  station  and  for  maintenance  of  the  station 
this  item  to  be  presented  as  a  separate  bill. 

Mr.  E.  Q.  Cole,  engineer  for  Stockbridge  Hall,  pre- 
sented a  report  covering  the  settlement  of  the  installation 
of  a  satisfactory  fan  in  Stockbridge  Hall,  and  it  was 


VOTED:  To  accept  the  terms  of  the  American  Blower  Company; 
whereby  a  new  fan  will  be  installed,  the  College 
to  pay  one-half  the  expenses  of  certain  items,  the 
total  expense  to  the  College  to  be  approximately 

$150. 

The  complete  list  of  items  to  be  included  in  the 
legislative  budget  for  1918  is  appended. 


Meeting  adjourned. 
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MINUTES  OF  THE  MEETING  OF  THE  CH  AIRMEN  OFTRUS TEES '  COMMITTEES 


City  Club,  Boston, Mass. ,  Juno  20,  1913  at  6;30  p.m. 


PBESENT:  Messrs.  Gleason,  presiding,  Bowditch,  Ellis, 
Gerrett,  Howe,  Preston,  Richardson,  William 
Wheeler  and  President  Butterfield;  Treasurer 
Kenney  was  also  present. 


The  President  reported  on  the  resignation  ox'  Dr. 
Burton  N.  Gates.   In  the  discussion  which  followed,  it  wa6 
the  general  opinion  that  the  "bees  should  he  kept,  but  that 
other  expenses  for  the  Department  of  Beekeeping  should  be 
reduced  to  the  lowest  possible  terms. 

On  motion  of  Mr.  Howe,  it  was 

VOTED:  That  the  assign  erne  nt  of  funds  available  for 

improvements  and  equipment  in  1918  be  left  to 

a  committee  consisting  of  Mr.  Gerrett,  Mr.  Ellis 

the  President  and  Treasurer. 

The  President  reported  on  the  general  eoal  situatioiji 
as  it  affects  the  college.   It  was  the  general  opinion  that 
this  problem  should  be  carefully  considered  with  a  view  to 
being  prepared  to  meet  such  an  emergency  as  may  arise  during 
the  next  year  due  to  coal  shortage. 

There  were  presented  summaries  of  institutional 
finances  for  the  six  months  ended  May  31,  1918,  and  also  of 
the  salary  accounts  for  instruction  and  administration. 

The  President  reported  that  Dean  Lewis  had  been 

asked  to  go  to  France  for  a  year  for  service  in  the  Y.M.C.A. 

Aftar  discussion,  ani  on  motion  of  Mr.  Bowditch,  it  was 

VOTED:  That  it  be  the  sense  of  this  Committee  that 

Dean  Lewis  be  granted  a  leave  of  absence  for  one 
year  for  Y.M.C.A.  work  in  Prance  and  that  details 
as  to  salary  of  Dean  Lewis  during  his  absence  and 
of  a  supply  for  his  work  at  college,  be  left  to 
the  President  with  power. 


2. 

The  Presi lent   discussed  the    question   of   a  successor 
to  Dr .Brooks   as  Director   of  the   Experiment    Station. 

The   question  of  proceeding   with    the  development    of 

Women's  Work   at   the    college  was   discussed   and   on  motion  of  Llif- 

Bowditch,    it   was 

VOTED:    To   authorize  the  president  to  continue  his   search 
for  a  Dean   of  women    and   to   present    a  recommenda- 
tion relative   to    the    same   at  a  later   date. 

The  President    discussed  the  short   course  problem, 

including   the  appointment   of  a  competent  Director  .      On 

motion  of  Mr.   Bowditch,    it   was 

VOTED:    That  the   question  of  the    development    of   short 
courses   and   the    appointment   of   a  director    to 
organize  these  he   left   to  the   President   and 
the  Chairman    of   the    Trustees'    Committee   on 
Course   of   Study   and  Faculty  with   power. 

VOTED:    To   authorize   the  President   to    make    such   an  ad- 
justment  with  respect   to  additional   clerical 
assistance  in   the   President's   office   as  he 
considers   desirable. 

On  motion  of  Mr. Howe,    it    was 

VOTED:   To  leave   to    the  President   with  power  the 

immediate   aijustment   of    salaries   of   Professors 
Earl   -Jones   and   A.B.Beaumont. 

On  motion  of  Mr.    Ellis,    it    was 

VOTED :    To  postpone  indefinitely  the   construction  of   the 
greenhouse   at   the  Market  Garden  Field    Station 
provided  for   by   the  Legislature   of   1913. 

The  President   explained  the   situation  with    respect 

to    the  state   appropriation"  for   maintenance  for    1919. 

On  motion  of  -the  President,    it   was 

VOTED :    To  request  the  Secretary   of   the  Board  to   call  a 
special  meeting   of    the  Trustees  at   Amherst  for 
October  2,1918  to   consider  the   financial  estimates 
for   1918-1919. 

Meeting  adjourned  at  9:30  p.m. 

Ralph  J. Watts,    Clerk. 


